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CHART 1 
HAN FORT; FNGINFER UCRKS 
FRLGRESS OF FEF ACQUISITION 



23 Feb. -Order of Possession 
■20 May-First r/T 

'5 July-Final expulsion of landowners 

-? Oct. -First condemnation trial started 



'24 April-Agreement between W. p. and P. of J. 



3 





-13 Oct.-? 







-.May 7-VF lav {Cer-saUon of IHostilities) 
rAug. 14-VJ Tay (do.) 



-Tec. 31 -Control 
"relinquished ^y 
Manhattan Fist. 











■43 U 


45 


46 
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APPFJDIX «C" 



DOCTOttlTS 

Bo. Daaorlption 

C-l DiroatWas trim Soorotary af War 
a. BS-D 1161, • Fabraary 194S 
». BB-D ft)6S, • Jona 1644 



Lottor trm Br. Barnard I. Baaaay, Spaalal Aaaiatant ta 
too Attamay Oonaral, to Br. 1. B. Broon, Fr oaldont, 
Fadaral Land Bank, Spokana, WaaAlagton, 11 Bay 1041. 

0-1 . Fam lattar froa Baal Batata Projoot Manager to 
Individual Property Qanera Bay - Augugt IMS. 

Sanple F«ni af Appraisal Baporta 

a. OF Fam S4(4-lt-4t) 

b. Short Fern 
a. Laaaa Fam 

Letter fren Board af Direetera, Biehlead Xrrlgatlen 
Diatriat, *ta Biahland Land Omera", datad SS April 
1S4S. 

fypiaal Fam af Bar Baergeney Beatrletlea Agreeneat. 
C-T Fam of Option for Parehaee of Land. SB Fam S (4- 10-41). 
fypiaal Font af Laaaaa. 

a. Ct Fom SOT - Bxteadlng to S aoataa aftar temlae- 
tlon of oatorgonoy (Far. S). 



». OB Fam S07 - Extending to SO Juno 1SS9 (For. S). 
fyploal Foma af Stlpuiatlaaa. 



) 



o. Loot ahold 

b. Poo (without atipulttlon regarding dofiaionoy 
jodgwant, oto. ) 

• . Foo (with otlpulation regarding deficiency 
J ud gaunt, oto.) 

6-10 Letter fro« Mr. lemon M« Lit to 11 to Under leoretory of 
lor Pottereen, U lop tonber 1944. 

6-11 Menoronda fron leal Be tot* Project Manager* 

ft. To Lend nniri 1a oil orou, dotod II March 1941 

b. To leaidente end Load owners within Atom "A" end 
*D* dotod II April 1941. 
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Real Estate directive 
Consecutive LIo . 'IlE-D 2l6l 
February 17 * lC<-.3 ^ 



TfAR DSPARTlEiT" 
OFFICE OF TIIZ OKZHF CF ZXIV.'ZZilS 
"*TAG ifllTGTGli 
CE 601.1 (Gable Project, Wash.)SPELA 



February 8, 1Su3» 

SUBJECT : Acquisition of Land for "Gable" Project, Pasco, Wasliinctoa. 
T0» The Commanding General, Services of Supply., 

- 

1. There is a military necessity for the acquisition of land indicated 
under subject above, andcdescribed more in detail in paragraph 2 below. 

2. Description of land and other pertinent data are as follows » 

* 

a. BRIEF DESCRIPTION OF LAED: The area involved lies in the ( 
south central part of the State of TTashington within parts of ^nton. 
Yakima, Grant, Adams and Franklin Counties, as shown on the inclosed 

1 " aP " b. PROPOSED USE j The land is required in connection with the 
activities of the llanhattan District, Corps of Engineers. 

o. ACREAGE ZTOLVID: Approximately 1^7.870 acres of land. 

d. IKPROVSUHTTSx The acquisition involves the purchase or 
iease of complete power plants, telephone systems water mffig** 

r*ilroa.d and water nower facilities, as well as numerous homes, 

and business structures. ' . c ' 

e. ESTIMATED COST: Approximately $3,281,300 for the fee in 
area desisted h A" (oente7red); approximately *1,522^00 for the f4e 
r ££?t.d -4- (red), approximately ^5.000 ^^J~£ 
leasehold interest in area "B" (blue), a ^°^ tel ^^ I i O 0 ^ >,e 

- acquisition 'of all improvements on Area " B " ? 0 ^roxL^taly »50,000 
for^a leasehold interest in area designated ■£ gr een ; andean add! 

tional *100.0C0 for land ^^a^E" ( Brown) 

"C" and improvements in Area G ,. li necessary • Ai '~ * 
5?i r*qu£e ^proximately 575,000 for a leasehold interest in botx. 

llUld T iSSTOwW* Area, "A" end «D» will be jcjgj* 
in fef simple, «* Areas -3" and "G" will be *^^.^^ * ich 
arrangement except for the developed fan. lane ana i^ro'e^te - ' icn 

fnar.ee and development of access routes * ^ /^J*^ ,,,t'ori 2 ed 
leased blue area v;ill not be utillzoa but access 3 t ti )r ; - to 

personnel is to be prohibited. The Banneville , wcr to— 



* for r.T-:r:Jwiic:: ci'LY * 
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CE 601.1 (Gable Project, T7ash.)SPELA 
2-8-l±3 (Continued) 



limited access for operation and maintenance v/orl: to the right of Tray 
of their Bonneville - Grand Coulee Power Line and through the blue 
area to the Midway Sub-station r In regard to the portion designated 
"C" this areaooan continue to be used as at present but any development 
whieh will result in or effeet any material increase in population is 
to be prohibited. General access rights to the blue and red areas 
through the green area are to be reserved. For the portion designated 
"tf* it oan be aoquired in fee simple only if necessary to avoid exoess 
severances in connection with the acquisition of the irrigation district. 
The branoh line railroad need not be acquired outside of the blue and 
red areas. Furthermore, it is understood that acquisition of any realty 
interest therein is subject to olearanoe by the Interdepartmental Air 
Traffic Control Board and the release by the United States Navy of any 
of the land within the projeot now being considered for training area. 

3# The determination <Of military necessity is based upon the recommen- 
dation of the Dejputy Chief, Construction Division, 'Corps of Engineers, aE 
indicated in the inclosed memorandum* dated February 5, 19b3« ' r 

if. Funds for this acquisition have not been inoluded in any budget 
estimates • However, upon approval of the acquisition suoh obligations aa 
are neoessary for the purpose will be toourred from funds appropriated td 
the Chief of fcxgineefs, and the project will be inoluded in the next 
available estimates. 

5« It 10 l ■win )i liil that the tfader Seeretaryyof Tlar be Informed that 
there is a military necessity for the acquisition of the abovementioned land, 
and that he to. re quested to authorise this of floe to aoquire the necessary 




6. It in also reoommended that all papers neoessary for the above- 
mentioned acquisition be removed from seoret status. 



For the Chief of Engineers: 



THOMAS LI. ROBDIS, 
Major General, 
Assistant Chief of Engineers* 



2 Inols. 

1 - memo fr Dep Ch 2-5-443 

2 - map 



SUBJECT: Acquisition of Land for "Gable" Project, Pasco, Vfashinrton. 



1st Ind» 

War Department, Headquarters, Services of Supply, February 8, lfI+3», 

TOx The Under Secretary of War. 

1« The Secretary of Yfar directs that' you be infomed that a military 
necessity exists for the acquisition of the land referred to in the basic 
connunication. 

2, All papers necessary for acquisition of said land are hereby 
renoved from seoiret status • 

For the Conmandins Generals 



W. D. STYat, 
to J or General, G.S.C., 
Chief of Staff. 

2 Incls. n/o 



2nd 2nd » 

.Office of the Under Secretary of TTar, February 9, l?U3a 

TO: Chief of Engineers. ^ 

1. Approved for acquisition of land (for "Gable" Project, Pasco, 
Washington, of Manhattan Digineer District), in accordance with. Section 
VII, Ciroular No. Itf, W. D. I$lt2. 



R0E5RT P. PATTSiSGN, 
Under Secretary of War. 

2 Inclsa n/c 
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RL-D 306^ 

ARMY SERVICE FORCES 
OFFICE OF THE CHEF OF EIJGL'IEERS 
WASHINGTON 

CE 601.1(Hanford Engr. Wks., 
Washington)SPELR 

Subject: Acquisition of Land for Hanford Engineer Works Project, Washington. 
To: The Commanding General, Array Service Forces, 5 June 1944." 

1. The following directives have been issued in connection with the 
Hanford Engineer Works Project, Washington: 

Date Number Acreage Estate Acq . Amount Use 
1943 RE-D - • .« :.■=;, ■ 

8 Feb 2161 190,833 Fee &5.,153,700 For the Manhattan 

257,037 Leasehold District, Corps of 

Engineers 

8 Apr Unnum- Authorized the amendment in the estate to be acquired in Areas 
bered "A", "B", and "C", thereof. 

28 Aug 2161A Authorized a revision in the boundary line between Areas n B n 
and »C". 

25 Sept 2161A Amended directive dated 8 February 1943 .to authorize the trans- 
fer of Government owned lands to the use of the War Department 

2. Based upon the approval of the District Engineer, Manhattan District 
and the recommendation of the Division Engineer, Pacific Division, by lette'r 
dated 17 May 1944, a military necessity exists to revise and supplement the above 
mentioned directives as set forth below: 



a. BREF DESCRIPTION OF THE LAND: The. area is located in the south 
central part of the State of Washington within Benton, rranklin, Yakima and Grant 
Counties, as shown on the inclosed map, dated 20 May 1943 and revised 12 March 
1944, narked Directive Map - Original, and entitled "Key Map of Segments Hanford 
Engineer Works", No. H 1 RE. 

b. PROPOSED USE: For the Manhattan District, Corps of Engineers. 

c. ACREAGE INVOLVED: Approximately 430,780 acres of land, includ- 
ing 79,400 acres of Government owned land (approximately 3,270 tracts). 

d. IMPROVEMENTS: Power plants, telephone systems, water supply 
systems, railroads, water power facilities, highways, homes, business structures, 
cemeteries and farms. 



App.C-l(b) 



Hanford Engr. Wks., Washington PM 3065 
e. ESTIMATED COST : $8, 500,000, as follows: 

(1) Area "A", 1,267 tracts totaling 99,784 

acres to be acquired in fee £ 2,239,700 

(2) Area "D", 645 tracts totaling U,927 

acres to be acquired in fee 1,911, 400 



<3) In Areas »» B n j n c .i^ & „ E ,^ tracts 

totaling 28,989 acres to be acquired in 
fee 



425,000 



(4) Areas »>B» "C", & "E", 797 tracts com- 
prising 170,800 acres to be leased 

(Annual rental) 20,000 

(5) Acquisition of easements in Areas "B" 

& "C" 3,000 

(6) Acquisition of all improvements in Area 

"B" 68,000 

(7) Acquisition of all improvements in Area 

"E" 7,000 

(8) Acquisition of improvements in Area "C" 16,000 

(9) In Area "B" & "C M Vfer restriction agree- 
ments on 253 tracts comprising 36,441 

acres 255 

(10) Cemetery removal 20,000 

(11) Purchase of power lines 725,000 

(12) Payment of bonds, interest and warrants of 

the Priest Rapids Irrigation District 170,000 

(13) Payment of bonds, interest and warrants 

of the Richland Irrigation District . 43,000 

(14) Relocation of the Pacific Pov/er & Light 

Company transmission lines 800,000 

(15) Relocation of Secondary State Highway No. 
11 A, provided title thereto cannot be 

revested in the state 2 ,000,000 

Total l 8,453,355 
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Hanford Engr. Wks., Washington RE-D 3065 
f . ESTATE TO BE ACQUIRED: 

(1) Area "A" 

Acreage to be acquired in fee 99,783*62 acres 

Acreage to be acquired by transfer 24.200,32 acres 

Total 123,983.94 acres 

The following properties included in the above acreage are 
to be acquired in fee: (1) Columbia River Shore Lands located 
adjacent to the west and south banks of the Columbia River, (2) 
CM. & St. P. Railroad right of way, (3) The holdings of the 
Columbia River Telephone Company and (4) The holdings of the 
Kennewick Telephone Company. The cemeteries will be removed 
from this area. 

(2) Area "B" 

Acreage to be acquired in fee (Improved 

Properties) 25,906.33 acres 

Acreage to be acquired by transfer . 45,349.33 acres 

Acreage to be leased 165,773.00 acres 
Acreage acquired by War restriction 

agreements < 2,397.00 acres 

Acreage acquired by permanent easement 425.57 acres 

Total 239,851.23 acres 

The right of way of the CM. & St. P. Railroad will be 
acquired in fee. The 425.5 acres referred to above and ac- 
quired for easement purposes include the Hanford-ftichland 
Railroad, Hanf ord-Richland Telephone Cable, Hanford-Richland 
Highway, the 200 E connection, McGee Well right of way, Cold 
Creek Road right of way, the Hanford-West Railroad and River- 
land Yards. 

(3) Area "C" 

Acreage to be acquired in fee (Improved 

Properties) 1,356.29 acres 

Acreage to be leased 473.50 acres 

■Acreage to be acquired by temporary permit 8,360.34 acres 

Acreage to be acquired by permanent easement 12.49 acres 
Acreage to be acquired by War restriction 

agreement 34.044.58 acres 

Total .,44,247.20 acres 

The 12.49 acres referred to above will be acquired for the 
Richland-Pasco telephone cable right of way. 

(4) Area »D" 

Acreage to be acquired in fee 14,927.11 acres 

Acreage to be acquired by transfer 1.171.85 acres 

Total 16,098.96 acres 
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Hanford Engr. Y/ks., Yfashington 



) 



R2-D 3065 

i a Th * acrca S e to b * acquired in foe referred to above in- 
cludes the Columbia River and the Yakima shore-lands. 

(5) Area nan 

Acreage to be acquired in fee 
Acreage to be acquired by lease 
Acreage to be acquired by transfer 

Total 



1,726.00 acres 
4,553.45 acres 
320.00 acres 
6,599.45 acres 



in ^ P ^T ern ??, ° f Washi ngt°n Irrigation District located 
in Area «E« will be acquired. The land' upon Which the etttlZ 
provements are. located will be leased. aS land in irea «E»^12 
be taken subject to the CM. & St, P. Railroad right ofway" 

(6) General 

«n -S m Cif i C ^° Wer Snd Light Compaq lines, together with 

oe ac^SSf ^ 0th6r relai8d Pities intact wiU 
. ( . (b) All roads in Areas «A\ «D" & "E« will be condemn^ 

and closed. If practicable, title to 'state Highway 11 A win te 
. revested in the State subject to Government right oTpos^slLn 

during the period of the military use. possession 
(c) All the Richland Irrigation District property will he 

,^ r6S ^ in dlversi0 " dam on the Yakima River. 
*a; All school properties in Area "A". "B" T)" n?n 
will be acquired. ' ' " 

. *(? mineral interests within the Areas "A", "B" "D" 

L> ^ squired, or suspended during period of use' of ' 

area by the Government. 

terminfL^ 1 I " dian ' rightS ° n riVerS ^ P"*"* ^ be 

will ta mSLS^'J? 8 I*** meSt ***> Lds ligation District 
will be acquired in fee. The property in Area "E" will be ac- 

1 ?^t?. SU ^tV 11 easements and eights of the Washington Ir- 
rigation and Development Company. 

g. IETH0D OF ACQUISITION: Negotiation or condemnation. 

directive tf^T^liT P^^^tWd^ * ^ 

€.3,346,300.00 are available from Public 103, 78th Congress, approved 1 July 190, 

tary Mcesllty^xlt^^^ ^ "f er Sectary of tfar be informed that a mil 
wy necessity exists for the acquisition of the land as above outlined and that h 
be requested to authorize the acquisition of an appropriate interest Serel 



For the Chief of Lngineers: 



) 



2 Incls. 

Ltr fr Div Zngr 17 iky 1944. 
Directive Map 



/s/rhoraas {'. Robins 
Major General 
Deputy Chief of Engineers 
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R2-D 306; 

Subject: Acui^Uon of Un, ror .Word En 6 ineer fc^ 

* 1st Ind. 

V/ar Department, Headquarters, Array Service Forces, 5 June 1 9U . 
To: The Under Secretary of 7ar. 

sity existfLr^rr 7 ° f direCts that ^u be informed that a nilit*rv 
sity exists for the acquisition of the land as outlined in banc leSer"^ 7 

For the Commanding General: 

i 

/s/F. M. Smith 
Colonel, General Staff Corps. 
Asst. to the Chief of Staff, A. S. F. 

For 17. D. Styer 
Major General, G.S.C., 

2 Incls. n/c Chief of Staff 

2nd Ind. 

Office of the Under Secretary of War, 5 June 19U. 
To: The Chief of Engineers. 

Approved for acquisition of land as outiinoH h„ k„»< 1 
ance with AR 100-61. outlined in basic letter in accord- 

By direction of the Under Secretary of War: 



/s/llarion Rushton 
Colonel, J.A.G.D. 
Administrative Officer 

2 Incls. n/c , 
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LAUDS DITISIOH 
525 Corbett Bull disc 
Portland, Oregon 

"ay Xl, I9U3 

Nr. H. I. Brown, President 
federal Land Bank of Spokane 
Welsh Building 
Spokane, Washington 

Dear Sir: 

On the 22nd of April I was designated by the offiee of the Attorney 
general to take charge of the lanford Project in Baetera Washington 
for the Department of Justloo. Z find that the federal Land Bank 
appraisers hare Been assigned te the task of appraising the eeae 
three thoasand ownerships within the projeet, and it has also Beam 
broacht to sgr attention that the federal Land Bank appraisers are 
under fire by eertaia agencies of the State of Washington and By 
■any IndlYidaals within the Boundaries of the projeet on the ground 
that their values as placed upon the properties within the projeet 
are Below the true market value ef the lands. 

In view of the faet that I will Be in charge of all the litigation 
incidental te the acquisition of these lands and that in all such 
litigation the OoTemaent's ease aust rest upon the testimony of 
theee federal Land Bank appraisers, I feel that I ehould leave no 
doubt in your aind or in the aind of any of the officials of the 
federal Land Bank as to ay personal attitude toward the word that 
your appraleal staff is doing in the lanford Project. I have had 
the privilege of working with the greater aumber of your appraieere 
la connection with the acquisition ef Gaap white end Camp Adair in 
the State ef Oregon By the Vex Department, and in all cases tried in 
theee two projects, the Government relied exclusively upon the 
testimony of those appraieere. The results obtained were highly 
satisfactory and X aesure you that I am personally convinced that no 
■ore competent and reliable appraisers can be found than theee on the 
staff of the federal Land Bank of Spokane, further, I have found 
that they make exceptionally satisfactory witaeeses in that they 
are not only aBle to properly appraise properties but are aleo able v 
to deaonstrats that faet to the trial Juries. Both their ability 
and their absolute fairness as between the acquiring agencies and the 
individual land owners has been demonstrated to ay absolute satisfaction. 
It is a great personal eatlafactlon to ae that 1 will be able to rely 
upon the assistance of this able group of aen in ell future litigation 
arising froa the acquisition program in the lanford Project. 

Tory truly yours, 

BERtba 

BSRIABD H. BAH SIT, 
Special Assistant *° 
the Attorney Aencral 



App C-2 
Sheet No. 1 of 2 
sheets 
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eet Leuls C. Chestnut 

Associate Chief. Reviewing Appraiser 
Walsh Building. Spokane, Washington 

Trad Johroon, Project Xaaac«r 
Amy Engineers 
Pressor, Washington 



Soman M. Llttell 
Assistant Attorney G^nirul 
Lands Clvislon 
Washington, D. C. 

Dlrision Bnglaeer 
Pacific Division 
Var Separtaent 

Salt Lake City, Utah 
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WAS DSPAW IKHT 
Office of the Division Engineer 

Pacific Division 
Hanfcrd lagiaeer Works Project 
Struthers Building 
Prosier, Washington 



C 



0 



Safer to File 

lo. CE Gul.l &» 
(Eanford Kngineer tiorks) 
Tract So. 



Bates Hottl? 7 Key to 
1 August I9U3 



Deer Sin 

The Hetloaal Soergoncy makes it necessary for the United States 
Government to acquire land in Benton Count}', Washington, The portion 
of said land desorib <4 in the incloeed option forme is reported to 
he your properly. 

Xt le essential. In order that each of the owners within the area 
say receive payment at the earliest possible date, that this office 
receive your deolslon pro aptly upon this offer. Therefore, if we do 
not receive a response froa you within eeven (7) days fro a your 
receipt of this letter, it will he necessary that we assume you hare 
elected not to accept the price which this offiee le authorised to 
pay you* 

fa the event that this offiee does not receive executed option 
form* fron you or does not otherwise hear froa you within the stated 
time, it will ha necessary for this office to forward reooaaendation 
that the authorised amount he deposited la ths registry of Federal 
Court. 

This offiee desires to afford you an opportunity to conclude 
tha aale of this property by the execution of the Inclosed option 
fern. The price etated in the option form is the authorised price 
upon which ealo way he concluded he twee n you and this off lee. If 
the amount established is agreeable to you, kindly si*** the inclosed 
option forms in accordance with the instruction sheet prepared for 
your convenience in eomoletiag each detail tor the proper completion 
of the forms. 

A franked envelope is incloeed for your convenience in making n 
a reply. 



Very truly yours, 



TJtKD R. J0W3T0W 
Real Xstate Project Manager 



3 Xacls.i 
#1 - Option (6 epys) 
#2 - Instruction Sheet 
#3 - Envelope 
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j CR Form 2k 



.i'M DEPARTMENT 
Office of the Chief of Engineers 
Construction Division 
Real Estate Branch 



App. C*Ca) 

Project 

Tract 



STATE 



APPRAISAL REPORT 



COUNTY 



CITY ■ 
DISTRICT, 
f J/.WSHIP 



PROPERTY OF 



ADDRE33 



LAND DESCRIPTION : 
j' 



Incorporating inatruetiona oontained in 7/10/42 
Litter from John J. 0' Brian. 



AREA: 



ACRES 



THE APPRAISED VALUATION 



TOTAL PrtESiAT MARKET VALUE 4 



Crop* $ 



Savaranoat 



i 



(* Value of Growing Crops; Severance Damages ) 

(lot* vhara both ara involYad aagregata, aa abova) 

(For method of Appraisal and Supporting Data see Pages 2, 3i arid 

I oertify that I have carefully examined the above described premises 
and the amount indicated represents ny best unbiased judgment as to 
tha praasnt market value of the fee simple title thereto, except as 
otherwise indioated. I do further certify that i have no present or 
intended future interest therein. . 



- 



DATE 



APPRAISER 



APPROVED: 



(Name) 
(Title) 



-1- 



-3hce> Ho. ZofS j^tc+a 



/t< .-or- 



U-'orit ~lj 



f 'PkoJ^T 



..f, i 



Itemi to be covered in thla lection 
Location 

frontage on street, highways, eta. 
Convanienoee available 

Compariaon with other farma in the community 
Trend of a ale a values and conditiona under 
which recent aalea of comparable properties 
have occurred. 



A TuPUGRAPIiY Aito ADAPTABILITY: 

Items to be oovorod in thli" see t ion 

Type of farm, condition* desirability of unit 
Prinoipal soil types 
Domeatio water supply and faoilities 
Irrigation • water right and irrigation faoilities 
Adequaoy of Drainage • Tiling, natural drainage, etc 
Financial history of the property* 



Date acquired. 
Coat of property to prosent owner. 
Trend of land Talus a frost date aoquired to present. 



ImproYemente si nee date aoquired. 

Tenant equities and the prevailing 
subject and similar properties. 



annual rentala for 



LAivD ■i liv.»\<UV.ji*&WT3 <' 



OfHiH t 



TUTAi, J 



.•<ftj.i.ii<KS ntiiLATi/si To AiiJ&idJiU VALUti: 



See supplemental memo for typioal remarka. 



i CR Form 2i+ (oont'd) 

PROJECT 



3hce> ^o.3 of Sheets 



"RACT 



VALUATION OF LAND: 



Present Use 


Soil Type 


| Topography 


| Area 


Unit 7al»» 


Total Value 








i 












i 
i 

1 












i 
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( 


p 

1 








1 


' 




J 






1 


■ 


1 




Total 





VALUAT ION OF IM PBDVEMgIB t 
App« " 



Kind Aw I Site 




Canatr- 
uotion 



Roof 



Found- 
ation 



Con- 
dition 



Present 
Value 



Salvage 
Value 



TOTAL 



Trier q are 
Thero are" 
Trxi r'j rc~ 



_feet of (type 
"feet of (type^ 
Veet of (type 



»• (Condition) 
, fence, (condition), 
.fenoe. (Condition). 



,?V'nc-j3 arc includod in land values) 

r 

Tho adequaoy, general oonditlon and desirability of the Improvements are: 



7 

VALUATION OF MPROVEHEHTS i 



Total 




Kind 



Conatr- 
uotion 



Roof 



Found- 
atlon 



Con- 
dition 



Present 
Value 



Salvage 
Value 



TO HAL 



There are 
There are" 
There cro" 



jfeet of 
"feet of 
"feet of 




>fenoe. [Conditio- 
,fenae* 'condition 
.fenoe* (condition 




c.rc includod in land values) 
ho adequaoy, general oondition and desirability of the Improvements arei 
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' PR0J3CT rSAGT_ 



SALES AND OFFERS OF SALE OF NSAK3Y PROPER I so: 

GRANTOR GRANTEE DATE 300K PAGE OR AK^A CONSIDERATION PER ACRE 



Uii&J "' ACRES ACTUAL PRICE 



COMPARISON OF ABOVE iYITH PROPERTY APPRAISED : 

Factors for comparison arc lccatlon; soli type; area In cultivation! 
improvements; topography; condition; general desirability and ealabllltyi 
etc* 



GR OWING CROPS : 

ESTIMATED UNIT GROSS t'ARKET COSTS TO ..1ATURE, NET CASH 
TYPE . ACRES YIELD PER ACRE VAL'Jh; VALUE HARVEST ft MARKET VALUE 

Method of operating rural lands, e tent of cultivated and Idle areas 
and details aa to acreage, type and production of principal crops* 

(■bars more space Is required use supplemental orop form attached) 



APPRAISAL OF TIMBER. MINERALS. V£Z.i 



GENERAL REMARKS ) . , 

(Discuss principal factors affecting conclusions): 

favorable factors 
Unfavorable feotors 
special Fsaturee 

Adequate die ones ion Of severanoe damage in partial takings* is 
particularly important* In all caeca It ie eeeentlal that full 
details bo reported aa to ho* the taking operates to leeaen the 
market valao of the remaining portion* 
flmal statesmen* - "all the foregoing faotore inoludlng recent farm 
(or property) salaa nave been fully oonsldsred in establishing -he 

9m±r Kavlnafc Vain* at tt\lm m>nn«r*#; ■ 



COMPARISON OF ABOVE .V I T hi PROPERTY APPRAISED: 



Factors for comparison are lccation; soil typej area In cult 1 vat la 
iaproveaents; topographyj condition) general desirability and sale 

etc 

J 



GR OWING CROPS : 

ESTIIUTED Y.'Ml GR-S3 LARK^T COSTS TO ..ATURE, NET CASH 

TYPE ■ ACRJSS YIELD PER ACRE VALUE VALUE HARVEST * MARKET VALUE 

i i % % 

Hathod of operating rural lands, extent of cultivated and idle are 
and details as to acreage, type and production of principal crops. 

(■here sore space Is required use supplemental crop form attached) 



APPRAISAL OF TIMBER. MINERALS. ETC.: 



uENSRAL REMARKS : 

(Diacuas principal factors affoct^pg conclusions^: 

favorable feetors 
Unfavorable factors 
SpeelaX Peaturaa 

adequate discussion Of severance deatsge in partial takings ia 
particularly iaportant*' In all oases it is essential that fa 
details he reported aa to how the taking operates to leesen t 
amrket valse sf the remaining portion* 
Flml statement - "all the foregoing faetora including reoent far" 
(ojt property) aalas have been fully ooaeldered in establishing -he 
Pair Uarket Value of this property;* 



■ f - 
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GROWING CROP APPRAISAL 



Name 



Tract No. 



Crop 



Acres 



(1942) 



Unit 
Prioe 



Total 
Est. Income 



Estimated 
Cost of Matrng. 
Hvstng. k Iflctag, 



Appraised 
Fair Value 
At This Date 



TOTAL 



comments i 
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WAR DEPARTMENT 
Office Division Engineer 
Pacific Division 
Hanford Engineer Works Project 
Struthers Building 
Pro seer, Washington 

TO: The Chief of Engineers, 

U. S. Army Tract No, 

■ Washington, D. C. Record Owners 

Address: 



Based upon an inspection and investigation, the following appraisal 
is submitted: 

The property appraised is situated in County, 

Washington, and is described as follows: 



The above described property contains acres. 

The assessed value is $ . The annual taxes are $ 



Tnis property is vacant, unimproved land 



Present Fair Market Value of this land is $ 



App. C-4-(b) 



V1R DEPARTMENT 
Office Division Engineer 
Pacific Division 
Hanford Engineer WorkB Project 
Struthers Building 
Prosser, Washington 

TO: The Chief of Engineers , 

I' J' Anajr Tract No, 

Washington, D. C. Record Owners 

Address s 



it Bub»itte^ ed UP ° n in8peCti0n and ^stigation, the following appraisal 

The property appraised is Bituated in Countv 
Washington,, and is described as follows; 



The above described property contains acres 

The assessed value is $ T ~fh^-^Ti taxes are $_ 

This property is vacant, unimproved, desert grazing land 



Present Pair Market Value of this land is $ 
Present P R ir Annual Rental Value of this property is $ 



This property l aase d 

It is ur 
an anr 
and / 



April 23, 1943 



To Hiohland Land Omars: 

You wri informad soma time a go that t ha Irrigation 
Oil trio t was taking atapa to hara tha farms in tha Dii* 
triot appraissd. This ia now baing dona by a oonpotant 
board of appraiaors at tha axpanaa of tha Distriot. Aa 
■oon m thair work it oomplstad for your farm tha amount 
•at by than ean ba obtainad by oalling at tha irrigation 

a 

offioa. 

Tha Diatrlot officials hara also baan inforaad that 
an appraisal of tha irrigation systsm and aasats will ba 
mads by tha War Dapartasnt. 

Tha option baing offarad stats* that, "tha T and or 
agrass to oonray to tha Unit ad Statas of Amarioa, in ao- 
oordanoa with tha taraa sst forth balow, tha land, with 
tha buildings and lmproYsnsnts tharaon and all rights, 
haraditamsnts, sasaaants and appurtananoas tharaunto ba* 
longing." Our attornays infona us that thia night ba in* 
tarpratad to maan that tha parsons signing options would 
not ahara in any dirision of tha asaata of tha District. 

anils tha nattar of aigning tha option rasts antiraly 
with tha indiridual proparty ownar, wb fasl that tha land 
ownars ara antltlad to this information whioh has baan ob- 
tainad for thair bsnsf it. 

4 

Board of Diraotora, 
Kiohland Irrigation Distriot 
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WAR EMERGENCY RESTRICTION AGREEMENT 
HAKFORD ENGINEER WORKS, WASHINGTON 

Grantor Tract No. 



Indenture made this day of , 19, ,__ 0 "by 

and "between „„ of , 

County,, in the State of „ party of the first part 0 

hereinafter called the Owner and the United States of America, party of 
the secghd part,, hereinafter called the Government. 

Witnesseth that,, whereas the Owner owns a certain parcel of land in 

said County of __, State of Washington,, more particularly 

bounded and described as follows? 



and 5 

Whereas 0 the United States of America is acquiring by lease,, pur- 
chase or condemnation, a large area of land in said - County 
for purposes directly connected with the prosecution of the war and re- 
quires supervision and control of certain other land in the area adjoin- 
ing the land so being acquired,, and? 

Whereas „ the above described land of the Owner is within said area 
over which the Government requires close supervision and control but of 
which the Government does not presently need the use and possession, and; 

Whereas , the Owner is desirous of retaining the use and possession 
of his said land so long as possible and consistent with the Government 0 s 
needs and is willing to retain possession thereof and exercise his rights 
therein during the period hereinafter stated,, subject to the conditions 
and restrictions hereinafter set fortho 

Now. ; therefore,, the Owner,, in consideration of _ Dollars 

($ )„ and other valuable considerations paid by the Government, the 

receipt and sufficiency of which are hereby acknowledged,, covenants and 
agrees with the Government that during the period, of the present emergency 
and for a period of six (6) months thereafter, his use and occupation of „ 
and his rights in and to the use and enjoyment of the above described 
property shall be subject to the following restrictions and conditions 0 to 
each and all of which the Owner hereby agrees „ namelys . 

(l) During said period the Owner may use said land only for the 
purposes „ in the manner and tb the extent that said property has been here- 
tofore used by him and will erect or construct no new or additional build- 
ing or structures thereon 0 or make no new„ greater or different use there- 
of o than he has heretofore made of such premises without written, consent 
of the Commanding Officer of the adjacent War Project in each instance. 



and between of , 

County 5 in the State of » party of the first part,, 

hereinafter called the Owner and the United States of America,, party of 
the second part,, hereinafter called the Government. 

Witness eth that„ whereas the Owner ownB a certain parcel of land in 

said County of State of Washington,, more particularly 

hounded and described as follows! 



and; 

Whereas 0 the United States of America is acquiring by lease,, pur- 
chase or condemnation, a large area of land in said ; County 
for purposes directly connected with the prosecution of the war and re- 
quires supervision and control of certain other land in the area adjoin- 
ing the land so being acquired, and; 

Whereas 0 the above described land of the Owner is within said area 
over which the Government requires close supervision and control but of 
which the Government does not presently need the use and possession, and; 

Whereas „ the Owner is desirous of retaining the use and possession 
of his said land so long as possible and consistent with the Government's 
needs and is willing to retain possession thereof and exercise his rights 
therein during the period hereinafter stated,, subject to the conditions 
and restrictions hereinafter set forth 0 

Now,, therefore „ the Owner „ in consideration of Dollars 

($ )„ and other valuable considerations paid by the Government, the 

receipt and sufficiency of which are hereby acknowledged, covenants and 
agrees with the Government that during the period of the present emergency 
and for a period of six (6) months thereafter, his use and occupation of „ 
and his rights in and to the use and enjoyment of the above described 
property shall be subject to the following restrictions and conditions „ to 
each and all of which the Owner hereby agrees 0 namelys . 

(1) During said period the Owner may use said land only for the 
purposes,, in the manner and to the extent that said property has been here- 
tofore used by him and will erect or construct no new or additional build- 
ing or structures thereonApr make no new 0 greater or different use there- 
of „ than he has heretoforrfSnade of such premises without written consent 

of the Commanding Officer of the adjacent War Project in each instance. 

(2) That during the period aforesaid the Owner will notify the Com- 
manding Officer prior to selling, leasing,, transferring or conveying said 
land or any interest therein and will make or allow no use to be made 
thereof that may occasion or result in any increase in population of the 
area in which said land is located. 




EXHIBIT A 



* 



(3) During said period no person other than the Owner,, members of 
his family and employees now living thereon shall be allowed to occupy 
said land except by consent of the Commanding Officer of the adjacent War 
Project 0 but nothing in this clause shall be construed as prohibiting 
persons from visiting the Owner. It is understood that the War Depart- 
ment may require identification as a condition of access to or egress 
from said land and the area in which the same is located. 

(U) The foregoing covenants shall be binding upon the undersigned 
Owner and the heirs,, executors „ administrators, successors and assigns of 
said Owner, 

(5) •■. Said restrictions and all limitations on the use of said prop- 
erty by^the Owner shall continue during the period of the existing Nation- 
al Emergency as declared by the President on May 27 » 19^1o and for a 
period of six (6) months thereafter and may be terminated prior to that 
date upon the posting in the area where said land is located,, of a state- 
ment by an authorized representative of the War Department „ that the need 
of the Government for the supervision and control of said area has term- 
inated or by a similar statement in writing by the Chief of Engineers, 
Washington 0 D. C„ 0 any one of which shall be conclusive that said re- 
strictions and each of them are terminated and no longer in effect a 

I„ ' \ ; J spouse of said Owner „ 

agree to the above terms 0 conditions and restrictions. 

Signed and sealed in quintuplicate by the party of the first part 
this ___________ day of s 19 _. 



Witness 



UNITED STATES 07 AMERICA 



5f 



By_ 

Contracting Officer 



CR Form 6 

V/AR DEPARTMENT 
Office of the Chief of Engineers Project 
j Construction Division 

Real Estate Branch Tract 



Contract No. 



Vendors 



OPTION FOR PURCHASE OF LAND 



In consideration of One Dollar ($1.00) and other valuable considerations, the 
receipt and sufficiency of which are hereby acknowledged, the undersigned, herein- 
after called the "Vendor", who represents that he is the owner of the property here- 
inafter described, hereby, for himself and his heirs, executors, administrators, suc- 
cessors and aBBigns, agreeB to convey to the United StateB of America, in accordance 
with the termB and conditions set forth below, the land, with the buildings and im- 
provements thereon and all rights, hereditaments, easements and appurtenances there- 
unto belonging, located in __________________________ » 

(District, Land Lot, Township) 

County of , State of , bounded and 

described as follows: 

) 



And the Vendor agreeB to convey to the United StateB, as hereinafter provided, a valid, 
indefeasible fee Bimple title to said land, subject to the following reservations and 
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CR 7orm 6 (Conto) 

exceptions and outstanding rights in third partieBS 



The terms of this option are as followsg 

(1) The purchase price of said land is to be the sum of ^ 

_ Dollars ($ ) payable as soon as the Wittd 

States has accepted this option and has had a reasonable time within which to ■•curt 
and examine the evidence of title to said land and to obtain the necessary approval 
of title; provided that the Vendor can execute and deliver to the United States a 
good and sufficient general warranty deed conveying said land, with the hereditaments 
and appurtenances thereunto belonging, to the United States of America in fee ■ imp If, 
free from all liens and encumbrances and shall quitclaim to the United States and its 
assigns all right, title or interest which the Vendor may have in the banks, beds and 
waters of any streams opposite to or fronting upon said land, and in any alleys, roads, 
streets, ways, strips, gores or railroad rights of way abutting or adjoining said land 
and in any other means of ingress or egress appurtenant thereto, said conveyance, how- 
ever, to be subject to such outstanding easements or estates as may be set forth above; 
except that in conveyances by States, municipal corporations, fiduciaries »*d other 
persons acting in a representative capacity, a deed which does not contain general 
warranty covenants may be acceptable if otherwise satisfactory to the United States, 

(2) It is the intention of the Vendor and he hereby agrees that this option may 
be accepted by the United States through any duly authorized representative, by de- 
livering, mailing or telegraphing a notice of acceptance to the Vendor at the address 
stated below, at any time within month(s) from the date hereof. 

(3) It is understood that the United States is to defray the expenses incident 
to the preparation of the deed to the United States and the abstract or certificate 
of title; provided, however, that the Vendor will deliver to the representatives of 
the United States any abstracts, certificates of title or muniments of title available 

/ or in his possession. 
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(U) The Vendor agrees that all taxes, assessments and encumbrances 
which are a lien against the land at the time of the conveyance to the United 
States shall be satisfied of record by the Vendor at or before the transfer 
of title and 0 if the Vendor fails to do so p the United States may pay any 
taxes, assessments and encumbrances which are a lien against the land; that 
the amount of such payments shall be deducted from the purchase price of the 
land; at the request of the United States by its authorized representative 
and without prior payment or tender of the purchase price,, he will execute 
and deliver the general warranty deed hereinabove provided for conveying to 
the United Stater, the land herein described; that he will pay the documentary 
revenue stamp tux and obtain and record such other evidence of title as may 
be required by the United Spates; it being understood that the Government will 
pay the fee for recordation of the deed to the United Spates. 

(f>) The Vendor agrees that loss or damage to the property by fire or ac 
of God shall be at the risk of the Vendor until the title to the land and deed 
to the United States have been accepted by the United Spates through its duly 
authorized representative 0 or until the right of occupancy and use of the 
land 0 as hereinbelow provided for, has been exercised by the United States; 
and in the event that such loss or damage occurs „ the United States may, 
without liability,, refuse to accept conveyance of title, or it may elect to 
accept conveyance of title to such property, in which case there shall be 
an equitable adjustment of the purchase price. 

(6) The Vendor agrees that the United States may 0 at its election, and 
notwithstanding the prior acceptance of this option, acquire title to said 
land or any portion thereof or any interest therein, by condemnation or other 
judicial proceedings „ in which event the Vendor agrees to cooperate with the 
United States in the prosecution of such proceedings and also agrees that 
the consideration hereinabove stated shall be the full amount of the award 
of Just compensation inclusive of interest for the taking of said land and 
that any and all awards of just compensation that may be made in the proceed™" 
ing to any defendant shall be payable and deductible from the said amount 
and that said consideration shall also be in full satisfaction of any and 
all claims of the Vendor for the payment of the right of occupancy and use 
hereinafter provided for in Paragraph (7)0 

(7) As additional consideration for the payment of the purchase price 
hereinabove set forth,, the Vendor hereby grants to the United States the 
right of immediate occupancy and use of the land hereinabove described for 
any purpose whatsoever from and after the acceptance by the United States of 
this option until such time as said land is conveyed to the United States 
by the Vendor as hereinabove provided, and upon demand the Vendor will 
immediately vacate the property and deliver possession to the United States 0 

(g) It is agreed that the spouse, if any, of the Vendor by signing 
below agrees to Join in any deed to the United States and to execute any 
inetrument deemed necessary to convey to the United States any separate or 
community estate or interest in the contracted property or to relinquish and 
release any dower 0 courtesy;, homestead or other rights or interest of such 
spouse therein o 
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1 u Wherever the context thereof requires, the singular number as used herein 

shall be read as plural, and the masculine gender as feminine or neuter. 

(12) All terms and conditions with respect to this option are expressly con- 
tained herein and the Vendor agrees that no representative or agent of the United 
States has made any representation or promise with respect to this option not ex- 
pressly contained herein. 



SIGHED, SEALED AND DELIVERED THIS 


DAY OOP 


i nil 


wiTmfiSwssg 






(SEAL) 




Vendor 


(SEAL) 




Spouse of Vendor 


(SEAL) 




Vendor 


(SEAL) 




Spouse of Vendor 


(SEAL) 




Vendor 


(seal) 


Spouse of Vendor 



NOTICE OF EXERCISE OP OPTION IS TO BE SENT TOs 



(Name) 

(Address) 



" ~~ WASHINGTON, D, C. ~ 

Dates 

v u ° ffer 0f the Vsndor contained in this option is hereby accepted for and on 

behalf of the United States of America* 

WITNESS? 



By Contracting Officer 

Office of the Chief of Engineers 



Bo. W Eng. 



Negotiated Lease 

Contracting Officer 

LAUD LEASE 
Between 

and 

THE UNITED STATES OF AMERICA 
1. THIS LEASE, made and entered into this day of 

in the year one thousand nine hundred and by and between 



) is , whose address 

and whose interest in the property hereinafter described is that of 

for heirs, executors, administrators, successors, 

and assigns, hereinafter called the Lessor, and THE UNITED STATES OF AMERICA, 
hereinafter called the Government: 

WITNESSETH: The parties hereto for tie considerations hereinafter 
mentioned covenant and agree as follows: 

2. The Lessor hereby leases to the Government the following described 
premises, located in the County of , State of Washington, viz: 



to be used for the following purpose: 

Military Purposes. 



" 1 " Ap P . C-&CQ) 



iq>.* ?>" ^ ^nfF* the said P remi8es for the term beginning November K 

intii me J°' ^ pr ° Vided that 11111688 ™til the S,verS5mt^I 2 ve 

notice of termination in accordance with provision 6 hereof thU Ipo!. JS, * 
in force thereafter from year to year without further Notice; ^iSTfSSir'S^f 
adequate appropriations are available from year to year for the «I«2nt * 
tnl PJ- id f /-ther that thi. lease shall L^'^v^SLdle^L^^L 
the date of termination of the National Bnergency as declared by the iwSn? 0 ? 
the United States in Proclamation No. 2k8J dated May 27, I9U1. mt ° f 

4. The Government shall pay the lessor rent at the following rates 



^cer, 



Payment shall be made at the end of each bv ih» 7W«^ n 

United States Army, U50 Mission Street, San Francisco, California/ 

tn a+ ?%>> 3 ^ ? overnmen ! ; sha11 ^ the r ^t, during the existence of this lease, 
to attach 1 ixtures, and erect structures or signs, in or upon the premises hereby 
lease* vhicn fixtures and structures, or signs so placed in? upon o^UachefS' 

Y ha i} ^ *? l Qmain the Pr ° perty of the ^vernment and may be 
removed, or otherwise disposed of by the Government . 

bo The Government may terminate this lease at any time giving ninetv (00) d«v» 
0" tlrmSaUon " g *° *' "* " Iental shall ^ c ™ alter fhe^e^ctiJe 2S 

H , ™ tice mde l Jf e tenDS of thi * lease shall be in writing signed by a 

duly authorized representative of the party giving such notice, and if g^en by the 
Government shall be addressed to the Lessor at 7 

and if given by the Lessor shall be addressed to the U. S, Division Em?irs er s»n 
Francisco Sub Office. Pacific Division. 351 California Street, Sa£ jSfc^I'cSf- 

♦ Me f" ^ LeSS ° r warrants that he hs5 not employed any person to solicit or secure 
this lease upon any agreement for a commission, percentage, brokerage or contin^T 
fee Breach of this warranty shall give the Governmentlhe SgbTSf annul the ^fasl 
™t i d * 8Cretion « t0 d f duct fr ° m the rental the amount of such cSbbSL Sr' 
^SS'h^S 1 "^ 6 ' ° r COntlngent fees " warranty shall not appJyT 

payable by Lessors upon contracts or leases secured or made through bona £Jf 88lonB 

Sw^™ 1 * SeUing * the Se^se of 

mi*f J*f N ° Mem J 6r ° f ° r Dele S ate t0 Congress or Resident Commissioner shall be ad- 
mitted to any share or part of this lease or to any benefit that may LS thlL£L 
but this provision shall not be construed to extend to this lease if made with f 
corporation for its general benefit. th a 
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10. 



IN WITNESS WHEREOF, the parties hereto have hereunto subscribed their 
names aa of the date first above written. 

In presence of: 



Lessor 



(AddressT 



Lessor 



(Address) 



Lessor 



Lessor 

THE UNITED STATES OP AMERICA 



By. 



Contracting Officer 

STATE OF ) 

) 8 B o 

COUNTY OF ) 

On this day personally appeared before me 



to me known to be the individual 



described in and who executed the within and foregoing instrument, and acknowledged 

tnat signed the same as free and voluntary act and deed, for 

the uses and purposes therein mentioned. Given under my hand and official seal 
this day of ( 1^4 



(Notarial Seal) 



Notary Public in and for the State of 
1 residing at 



My Commission expires; 



I 

207 Tract No. 

No. W„ ENG- 

Negotiated Lease 

LAND LEASE 
Between 



and 

THE UNITED STATES OF AMERICA 
1. THIS LEASE, made and entered into this day of 

in the year one thousand nine hundred and by and "between 



whose address 

is 

and whose interest in the property hereinafter described is that of 

for heirs, executors, administrators, successors, 

and assigns, hereinafter called the Lessor, and THE UNITED STATES OF AMERICA, 
hereinafter called the Government: 

WITNESSETH: The parties hereto for the considerations hereinafter 
mentioned covenant and agree as follows: 

2. The Lessor hereby leases to the Government the following described 
premises, located in the County of , State of Washington, viz: 



to be used for the following purpose: 

Military Purposes . 

- 1 - 
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3. TO HAVE AND TO HOLD the said premises for the term beginning 

November 15, I9U3 through June 30 , 13W, provided that, unless and until the 
Government shall give notice of termination in accordance with provision 6 here- I 
of, this lease shall remain in force thereafter from year to year without 
further notice; provided further that adequate appropriations are available from 
year to year for the payment of rentals; and provided further that this lease 
shall in no event extend beyond June 30, 1969. 

4. The Government shall pay the Lessor rent at the following rate: 



JMUC Payment shall be made at the end of each by the 

Finance Officer, United States Army, Mission Street, San Francisco, California. 

5. The Government shall have the right, during the existence of this 
lease, to attach fixtures, and erect structures or signs, in or upon the pre- 
mises hereby leased, which fixtures and structures, or signs so placed in, upon 
or attached to the said premises shall be and remain the property of the Govern- 
ment and may be removed or otherwise disposed of by the Government. 

c ninety (90) 

0. The Government may terminate this lease at any time by giving/fckxxkxxfcjajt 

days notice in writing to the Lessor, and no rental shall accrue after the effec- 
tive date of termination. 

7. Any notice under the terms of this lease shall be in writing signed by 
a duly authorized representative of the party giving such notice, and if given 
by the Government shall be addressed to the Lessor at 



and if given by the Lessor shall be addressed to U. S, Division Engineer, San 
Francisco Sub Office, Pacific Division, 351 California Street, San Francisco, 
California. 

S. The Lessor warrants that he has not employed any person to solicit or 
secure this lease upon any agreement for a commission, percentage, brokerage, or 
contingent fee. Breach of this warranty shall give the Government the right 'to 
annul the lease, or, in its discretion, to deduct from the rental the amount of 
such commission, percentage, brokerage, or contingent fees. This warranty shall 
not apply to commissions payable by lessors upon contracts or leases secured or 
made through bona fide established commercial selling agencies maintained by the 
Lessor for the purpose of securing business. 

9. No Member of or Delegate to Congress or Resident Commissioner shall be 
admitted to any share or part of this lease or to any benefit that may arise 
therefrom, but this provision ahall not be construed to extend to this lease if '• 
made with a corporation for its general benefit. 
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10. 



their 



In presence of: 



Lessoi 



(Address) 



Lessor 



(Address) 



Lessor 



Lessor 

THE UNITED STATUS OF AMEEICA 

By 



Contracting Officer 



STATE OF 

CO DUTY OF 

On this day personally appeared before 



) 

)S8. 

) 



_ , to me known to be the individual^ 

described in and who executed the within and foregoing instrument, and acknowledged 



that 



.Bigned the same as 



free and voluntary act and deed, for 

the u..s and purpose, therein mentioned. Olv.n under my hand and official eeal 



( Notarial Seal) 



Notary Public in and for the State of" 



.. residing at 



J My Commission expires: 
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App. <Z-3do) 



IS TfOj 

UHITBD STATES DISTRICT OOuST 
IS AiiD J OR THE EASTERN DISTRICT OF Wa&BXffOTCff 
SOUTH KEN DIVISION 

usirsm s^tas of akkrica, ) 

Petitioner, 3 

) HO. 

osornjt c. arcsaii., at ai.» ( 

Defendants: j STIPULATION 
) 

) TRACT 30. 

) 

Stipulating Defendants. ) 
WHlSKAS, a petition in condemnation vas filed in this Honorable Court 
in the naae of the United States of Assrica for the acquisition of a lease- 
hold Interest for a term of year* upon the following described tract of land 

situated in , Washington for use in connection with the estah- 

liahnent of the Hanford Zngineer Vorksi 

v tract arc. 

Washington, and. 

mm&AS. a declaration of taking was simultaneously filed la this Honor- 
able Court on the d ay of . 1944, for the acquisition of e> leasehold 

interest for a term of years to said land, subject, hoverer. to sxi sting esss- 
stsnts for public road* and highways, for public utilities, for railroads and 



4 SOUTHER* DI718IOM 

5 USIT3D STATUS OS" AM^ICA, ) 

) 

6 Petitioner, 



19 
20 
21 
22 
23 



fid 
26 
27 



80. 



'^Qfiy 



TRACT 90. 



7 T 

8 flKOyrm 0. aU S2LL, al al. , 

3 3efoadaats; ) 31I7UA!! 08 

10 
11 
_2 

J 

13 Stipulating Defendants. 

14 VHISIEAS, a petition la oondaaaatloa was filed la this Honorable Court 

15 ia the nana of tha United States of America for the aoeulsitloa of a lease- 
hold Interest for a tera of years upoa tha following described treat of lead 

17 situated ia . Washington for use in connection with the sstab- 

18 llshment of the Hanford Znglneer Vorfcsi 

TRACT HO. 



Washington, and* 

WHBUEAS, a dsolaratioa of taking was simultaneously filed la this Honor- 
able Court on tha d ay of » 1944, for tha aceuleitioa of a leasehold 
interest for a tera of rears to said land, subjeot. hoverer, to existing ease- 
ments for public roads and highways, for public ntilitiss, far railroads and 
2Q for pipa linssi and, 

2g WHEREAS, subsequent to the filing of said dsolaratioa of taking, the 

3Q Secretary of Mar, noting pursuant to existing legislation, has determined that 



31 sueh oondaanatioa proceeding is no longer necessary for tha reasoa that the 

♦ 

reoord owners of said property hare entered Into a lease thereof with the 
United States of America oorering said property; and, 
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WHEREAS, the said 



In eoneideratlon of the sum of 

DOLLARS ($ ) hay* executed and dellrered unto the pe 

t loner a lease for a ten of years on said premises a true eopy of which 
leas* Is Hereunto attsched. marked Exhibit *k*, and by express reference ■ 
a part hereof} and, 

how, TKisRiarnax, it is qq^ 

STIPULATED and agreed by the petitioner* the United States of America 
p earing by Bernard H. Ramsey, Special Assistant to the Attorney General oi 
United States of America, by authority and under the direction of the Att< 
General of the United States of America, acting pursuant to authority cond 
red by the Act of Oongrcae approved October 21, 1948 (66 Stat. 797 » Publii 
No. 573-77th Congress) and upon request of the Secretary of Mr, and said 
stipulating defendant e* as follows I 

1. That possession by petitioner of said real property 
hereinabove described Is confirmed and ratified* 

2. That the payment of th* said sum of 

Dollars ($ ) In consideration 

of said leasehole^estat* le In full satisfaction of and 
constitute* the payment of Just and full compensation 
to sail defendants for th* us* and occupancy of said 

land by th* United States of America for th* period of on* 

f 

year* 

3. That said defendant* walv* and* disclaim any and all right 
tj ° legal or equitable* 'to bar* and recover a Judgment herein* 



4 tioner a leass for a tan of years oa said preraiaest a true copy of vhloh 

5 leas* is her»unto attached, marked Sxhiblt "A*, and Tjjr expresa reference mads 

6 J a pari hereof | and* 

7 BOW, THSRSFOB1!, It Is 

8 STIPULATED and agreed by the petitioners the United States of Aaerioa ap- 

9 pearinf by Bernard H. Kanoey. Special As slat ant te the Attorney General of the 

10 United States of America* hy authority and under the direction of the Attorney 

11 General of the United States of America* acting pursuant te authority confer* 
*i red hy the 'Act of Congress approred October 21, 1943 (56 Stat. 797| Public 

13 No. 672-77th Oongress) and upon reeuest of the Secretary of War* and said 

14 stipulating defendants* as follows I 

15 1* That posaeaaloa lay petitioner of aaid real property 

16 hereinabove described is confirmed and ratified. 

17 2. That the payment of the aaid sum of 

18 Dollars ($ ) in oonsidoratioa 

19 of said leasehold eatats Is in full satisfaction of and 

20 tpF* constitutes the payment of just and full compensation 

21 to said defendants for the use and occupancy of said 

22 j lend by the United States of America for the period of one 

I 



23 



year* 



24 | 3. That said defendant a wire and disclaim any and all right 

*-° legal or eeuitable* to hare and recover a judgaent herein* 

26 or la any other proceeding inrolring said real property 

or for the use thereof* 
4. That the monies deposited in the registry of this Court 
by the petitioner as compensation for the taking of aaid 
lsasshold internet or any extension thereof shall bs by 
the above entitled Oourt returned te the Treasurer of the 
United States of America. 
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29 
30 
31 
32 



1 

2 
3 
4 
5 
6 
7 
8 
9 
10 
11 
.2 
13 
14 
15 
16 
17 
18 
19 
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21 
22 
23 
24 
~d 



5. That the abort entitled osumm aa to these ati ulating 
d»f aodante and said property, ■hall he dismissed with- 

i 

out cost at to either party, and the Court la authorized 
to enter an order of dlaaiasal and Judgment In aocord- 
juooe with the prorlalona of thla ttlpulation, upon the 
filing hereof and without notice to these etlpulatlng 
defendant a* 
3AT35 thla day of ,1944. 

UNITED STATES OF AMT1SI0A, 

By 



attorneys for Petitioner 



cow 



Stipulating Defendants 
?oet Office JLddreaal 



STATS 07 VA3HIU0T0S ) 

) aa. 
County of ) 



• aa their tola and separate estatee, being first dul; 



sworn, on oath deposes and say! That they are the Stipulating Defendant a at 
namedt That they hare r ead the foregoing Stipulation, know the contents th 
of and that the statements thesoln contained are true and correct. 

STTRSnnTTCtn an£ sunn tn hafnra ma thla djUT of . • ■ 



App. c-ecb) 



IN THE DISTRICT COURT OP THE UNITED STATES 



i'OH THB HASTEN DISTRICT OF WASHINGTON 



SOUTHERN DI VIS IOI 



UNITED 3TAMS Oil' AMiKICA, 



Petitioner, 



) 



CLlL'&INTS P. ALiffiRTS, et al 



• » 



STIPULATION FIXING 
COMPENSATION 



TRACT NO. 



Stipulating .Defendant. 



) 



The undersigned defendant appearing generally and waiving serrice and 
all rights to a hearing on the petition and pleadings filed herein and to a 
hearing or trial on the iaiut of just compensation, and the petitioner, the 
United States of America, appearing "by and through Bernard H. Ramsey, Spe- 
cial Assistant to the attorney General of the United State* of America, by 
authority and under the direction of the Attorney General of the United 
States of America, 

DO HHLEBT STIPULATE and agree that the sua of DOLLARS 

($ ) inclusive of int#est, shall be in full satisfaction of and Just 

compensation for the taking hy the United States of America of the full fee 
simpl* title in and to the hereinafter numbered and described tract of land. 



(description) 

subject to existing easements for public roads and highways, for public 
utilities, for railroads, for pips lines, (and for existing irrigation ditches 




to-witi 



TRACT NO, 



4 
5 
6 
7 
8 
9 
10 
11 
±2 
13 
14 
15 
16 
17 
18 
19 
20 
21 
22 
23 
24 
H5 
26 
27 
28 
29 
30 
•31 
32 



UNITED STATES QT AM32RICA, 



Petitioner, 



MO. 



T. 



CLiiilLBTS P. ALiMtTS, et al., 



Stipulating Defendant* 



STIPULATION FIXING 
OOMPENSAl'IOH 



IB ACT MO. 



The undersigned defendant appearing gonerally and wairing aerrioe and 

all rights <to a hearing on the petition and pleadings filed herein and to a 
J 

hearing or trial on the issue of just eornnenaation, and the petitioner, the 
United States of America, appearing by and through Bernard H. Ramsey, Spe- 
cial Assistant to the Attorney General of the United Statee of America, by 
authority and under the direction of the Attorney General of the United 
States of America. 

DO HEREBY STIPULATE and agree that the sua of DOLLARS 

($ ) inclusive of interest, shall he la fall satisfaction of and just 

compensation for the taking "by the United States of Anerioa of the full fee 
simple title in and to the hereinafter numbered and described tract of land, 
to-wits 

TRACT IIO, ____________ 

(description) 

subject to existing easeaents for public roads and highways, for public 
utilities, for railroads, f^r pipe lines, (and for existing Irrigation ditches, 
canals and laterals owned by the ______________________ Irrigation District), to- 
gether with all improreaents thereon and all rights, tenements, heredltaaentc 
and appurtenances thereunto belonging or in any wise appertaining, and 

IT 13 FURTHER STIPULATED and agreed by and between the parties hereto 
that said stipulated sua shall be subject to any and all adranees or pay- 
meats heretofore made to the undersigned defendant and subject to all liens, 

— 1 — 



■fO 10 — 299BA-1 



J 



1 

2 
3 
4 
5 
6 

> 7 
8 
9 
10 
11 
.2 
13 
14 
15 
16 
17 
18 

19 

20 

21 

22 

23 

24 

38 

26 
27 



encumbrances and charges of whatsoever nature existing at the time of the tak- 
ing of the said land, and that any and all awards of just compensation ascor- v 
tained and awarded in this proceeding and established by judgment herein to 
any and ail parties now or subsequently named as defendants herein, shall be 
payable and deductible from the said sum and the parties hereto consent to 
the entry by this Court of all orders. Judgments and decrees necessary and ap- 
propriate to effectuate this stipulation and agreement* 

MED this ________ day of . 19* 

tfolTSD STATES 0? AitidBIC- 

m . 



Special Assistant to 
The Attorney General 



APPROVED. 



Of Attorneys for Pendant 



Stipulating Defendant 
Post Off lee Address i 



STATS OF 



County of 



ir 



■I, 



being first duly sworn, deposes and says t 



That he Is the Stipulating Defendant above named, has read the within and fore- 

■ 

going Stipulation, knows the contents thereof and believes the facts therein 
stated to be true* 



SUBSCRIBED and sworn to before mo this 



day of 

■ i 



19*_,. 



HOTABT PUBLIC In and for tho State of 
. residing at 



6 
7 
8 
9 

10 
11 

JZ 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 

24 

^5 

26 

27 

28 

29 

30 

31 

32 



any and all parties now or subsequently named as defendants herein, shall bo 
payable and deductible from the said sum and the parties hereto consent to 
the entry by this Court of all orders, Judgments and decrees necessary and ap* 
propriate to effectuate this stipulation and agreement. 

BATED this „ day of , 19* . 

tjHITSD STATES 07 A&IEICA 



APPROVED* 



Of Attorneys for defendant 



Special Assistant to 
The Attorney General 



Stipulating Defendant 
Post Office Address t 



STATS 0? 



County of 



being first duly s'-orn, deposes and sayst 



That he is the Stipulating Defendant above named, has read the within and for*- 
going Stipulation, knows the contents thereof and believes the facts therein 
stated to be true. 



SUBSCRIBED and sworn to before ae this 



day of 



ISP*—* 



HOT AH T P0BLIG in and for the State of 
. residing at _____ 

'jy ©omission expires 



* 
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1 

2 
3 
4 
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11 
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13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 
24 



Ap P . o 



IH TH& IiI3TTUCf :0URT OF THU UNITED STAPHS 

yoa 'iHiS aAsrs&i district qy nksmwivn 



UKITiS STATE? 0? AitiSXCA* 



) 



"Us*. 



Petitioner, 



HO* 



CLS^XS P. AEKffliri, et al. B 



stipulating Defendants. 



3Tli>ULAi'l0I SUllia G0'4 
TRACf iTO. . 



Tli« undersigned defendants appearing generally and waiving aerrioe ai 
all rights to a hearing on the petition and pleadings filed herein and to i 
hearing or trial on the issue of just ooaponaation, and the petitioner, thi 
United State* of Amorlaa, appearing by and through Bernard H. Trvaaey, 9* sol 
Assistant to the attorney Oeneral of the United Stat as of America! by authi 
ty and under the direction of the Attorney General of the United 3tatas of 
America, 

DO HSHK1T STIPULATE and agree that the aua of ______ 203 

($ ) Indus ire of , shall be in full satisfaction of and jm 

soopensation for the taking by the United States of America of the full tm 
simp Is title in and to ths hereinafter nnabered and described tract of lan^ 



TRACT HO. » 



, (dessrlptioa) 

subJeoftta existing eaaanents for ttuM.19 roads and highways, for public uti] 



4 
5 
6 
7 
8 
9 
10 
11 
_2 
13 
14 
15 
16 
17 
18 
19 
20 
21 
22 
23 
24 

*>a 

26 
27 
28 
29 
30 
31 
32 



UHITiJ) STATES Of AmaEICA. 



Petitioner, 



SO. 



CLEATS P. AL&RTS, et al. B 



stipulating Defendants. 



STIPULATION miJM CO<4PBRATZ0V 
TRACT NO. 



The undsrsigned defendants appearing generally and waiving aerrloe and 
all righte y to a hearing on the petition and pleadings filed herein and to a 
hearing or trial on the issue of Just ooaneneation, and the petitioner, the 
United States of Anorioa, appearing by and through Bernard JT. T?aasey, Social 
Assistant te the Attorney General of the United States of America, by authori- 
ty and under the direction of the Attorney General of the United States of 
Aaeriea, 

DO HEHJUT STIPULATS and agree that the sum of _ _____ DOLLARS 

($ ) Indus ire of interest, shall 'be in full satisfaction of and Just 

compensation for the taking by the United States of Aaerie* of the full fee 
simple title in and to the hereinafter nuabered and described tract of land, to- 
wit i Oflf 

TRACT NO. 



(deeerlption) 

subject to existing easements for public roads and highways, for public utilities, 
for railroads, for pipe lines? and for existing irrigation ditches, canals and 
laterals owned by the __________________ Irrigation Distriotj together with all 

i.mprovemente thereon and all nights, tenements, hereditaments and appurtenances 
thereunto belonging or in any wise appertaining, and 

IT IS rtffiTHKR STIMULATED and agreed jby and between the parties hereto that 
said stipulated sun shall be subject to any and all adraneec or payments, hereto- 

- • ■ ■ 
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/ 



1 

2 
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.2 
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24 
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26 
27 



*s 



fore mad* to the undersigned defendants, and rub J cot to all liens, encumbrances 
and charges of whatsoerer nature exist ing at the tiae of the taking of the said 
land, and that any and all award* of juat compensation aieertained sad awarded 



in this proceeding and established by Judgment herein to any and all partial 
now or subsequently named aa defendants iierein, eball be payable and deductible 
from the said sumj 

IT 13 Tmtom 3TIPMU*H> and agreed by and between the parties hereto 



balance on deposit in the registry of this Court la the sub < j ^ 



_) may be disbursed and paid umte the 



Stipulating Defendant and that this Court may sake and enter a Deficiency Judg- 
ment without interest on any part thereof la fawor of and against 

the United States of America ia the sum of DOIiiFS (| ) . 

II 13 iURTH-Ja STIPULATED and agreed by and between the parties hereto 
that this Court nay sake and enter all orders, Judgments and decreeo necessary 
and appropriate to effectuate this stipulation and agreement* 

Dana this day of . igU ♦ 

UHITxJ) STaKSS Of hME&ICA 



Special Assistant to 

The Attorney General 



■■ ■ 



Stipulating Defendants 
Pest Office Addreeet 

^ 



0 land, and that any and all awards of just aonpensation ascertains* and awards* 
in this proceeding and established by judgment herein to any and all parties 
no* or 3Ubee<iaently named as defendants Iierein, shall be payable and deductible* 
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7 
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10 
11 
j.2 



17 
18 
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24 
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26 

27 

28 

29 

30 

31 

32 



from the said sun; \ 

\ 

IT IS TJWmm 3TIM7M?I5» and agreed by and between the parties hereto V 



that the remaining balance on deposit In the registry of this Court in the susj v * 

of 2 pLLAES ($ ) any be disbursed and paid unto the 

•stipulating Defendant and that this Court may make and enter a Deficiency Judg- 
ment without interest on any part thereof in fwror of and against 

the United States of America in the s\xm of DOLLARS ($ ). 

IX IS i'URIEJl STIPULATES and agreed by and between the parties hereto 



13 
14 

15 that this Court may make and enter all orders , Judgments and decrees necessary 
and appropriate to effectuate this stipulation and agreement* 
DAXKB this day of , 19^, 



mifJD stains ay amebic* 



19 3F— 



Special Assistant to 

20 The Attorney General 



Stipulating Defendants 
Post Office Addresst 
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iSATJE or 1 

) ... 

ounty of ) 



_i bein£ first duly 



worn, each for himself deposes and sayst That he is one of the Stipulating 
efendants above naaed; That he has read the foregoing Stipulation, knows the 
emtents thereof and believes the facts therein stated to he true. 



SUBSCRIBED and sworn to before me this day of . 19U 

HOTAST PUBLIC in and for the State of 

residing at '. 



Hy eomm lesion expires 



r 



• 
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md 



toeing first duly 



sworn, each for Mas elf deposes and say* i ihat ha it one of the stipulating 
Defendant! above named} That he haa read the foregoing Stipulation, know* the 
contents thereof and bellevae the facte therein stated to he true. 



SUBSCRIBED and sworn to before me this 



day of 



HOTAKT PUBLIC In and for the *tate of 

■ r •tiding at . 
tfj soma in ion expiree ~ 



- 3 - 



DEPARTMENT OF JUSTICE 
Washington 

lormn M. Littell 

Assistant Attorney General September £6, 1944 



Honorable Robert P. Patterson 
Under Secretary of lar 
Washington, D, C. 

Daar Mr. Pattaraont 



«-«kif_ n £! r ! n °! 8 *P t,ab#r Ut » I nentioned to yon tha 

problem pf the Hanferd ■ngineering Frojoot in lastarn WeshLSJn. 
S *° *loh I oonfarrad with Colonal O'Srian and other 

amaara^iB Taklaa last April, pursuant to tha request of Oanaral 



of tha War Department vara too low or tha Jury Yerdiots'on tha 
wT^i^, f° nd * aDati0n 0MM to ° »*a*. At tha raajMat of tha 

In tha eomtry, to try a nuab.r af thai, eases, avan though I had 

ml IS" 00 f ld,n ?' 111 B#rnard * y. «P«°i«l Assistant to 
th. Attorney 0«*ral # who had triad tha pa reading oaa... iron 

J?! v. « pr#vlougl y •*pr«Mad oonf idanoa in hi* for 

aia wrt m Dragon. Ohingc in octmssl did not improvs tha situation 

e«I. £? i? J *■ ^raaa in tha last ooupl. of 

e PP rIiea£ * "V **" MJr ' W<U W *>out ** abov. tha 

^L: * baoauaa of tha graat hardship >hloh has 

iTTr !T^- C ?.P ro ? #p1 ¥ who had to await tha D*va«»t «f 



if ? ^ P 1 * 0 ** 1x1 th « projaot. These reappraisals 
batwaan Colonal 0»Brisn and ays.lf - inadequate and faulty 

o? P ^!l^h WOrk ; fw! 01 ** Tln « * furth,r ^ •xtanaiT. rsohaok 

of Jjluation. in this projaot and will be guided by tha outoono 

or this work in tha disposal of future ease* in the Banford Projaot. 
Kindest regards. 8inoerely yours. 



Soman It. Littell /%/ 
KOaift* M. LIT TELL 
Assistant Attorney General c 

0 

P 

App. c-io : 



■ 

MSU0SA1TDI»I TO LANDOftNSF.S IN BANFORD EKaiNEiEirrG ^jrr.cr, 
JBOld U. S. 3JOINEISS OFFICE, PROSSEP.. *7ASH. 

ti«« The /°J lowin ^ is the w«iUU« information regarding possible opera- 

tions and the necessary dates for vacating lands covered by the recert Order of 
Possession on Han ford Engineer Dorics Project. 

IT MUST BE ICEr? IV MIND THAT TOTIII.?0 IK TTttS IffiJJDRANDUU IS TO *E "Ory*»UT> 
f. . ? E ™Jf COlftiraiETT OR PPOLIISE. but we have reason to belie-e thai the^ 
will be little futuie Modification of the following statement j, 

H.NDCnNIRS IN ARE/. D - RICELAI7D C YICIKITY. 

It probably will be about March 29th before this office c&n ~ive specific 
information regarding the dates of vacating various portions of Lhe ar^ do- 
scribed as an area two miles wide, and running five -aiJos north and eo »tn wHh 
the town cf. Richland being near the southerly end rf th 3 area. aiC tre Columbia 
River being the east boundary. The area is bo wise, on the west the 
line between Sections 3 and 4, and between Sectiona 9 aac'. lr, which U»'-*»-t"o"f 
ru-n.i.onu and extending on northward for three miles north oi* the towrshv ^.if 
Fru souta ooundary of this area is the south Section line of Sections -jj *r,i ■ i 
in T: 0, Range 28, which runs along A Street in the south end of Jiichland. 
nurth line of the area is three miles north of the township line between Sec- 
tions 14-15 and Sections 22-23. 



TV. 



ho 



Landowners living in Area D, but outside of the above-described area, can 
reiaain in the area long enough to harvost thsir crops thie yea.-. 

I ergons living in the questionable) area ffe.scribad above will be informed 
as socu as mot* specific plans are. res !v ,0 , It i 3 possible thax a number may 
bo ref.uai-V3f< zo move within thirty to sixty d;,ys, ,tr,j ugh a far/ may oe able to 
ror^ir? tv.d harvost thoir crops this year, if this door not ir.torf*r-j <vi-nh con- 
sttuatior r7ork. 

t 

Bmiaota men in Fichland can bo assured of every consideration, ani at this 
tino the office does no_t advise vny businass man to bocin liquidating tii.3 stock. 

Peoplo living south of the Yakima River, who wore served with an Order of 
Possession, will rot bo bought out, and will not bo disturbed except that it 
must bo agreed that there nil! bo no corxiar cial buildings, houses or other 
structures built which will load to introduction of new population or new enter- 
prises. .Ivcryono in Ar.:r. D is notified that there will be a ereat amount of 
3onptru*tion activit; around thea and they will bo considerably inconvenienced 
by the 5*irt, noise, ~rd traffic of the construction operations". 

II is anticipated that the 3chool rill bo able to continue and complete the 
pros on t rc!:r>oi joar. Thero can bo nc school this Fall, howovor. 

* 

.on v.- ill bo notified by this cfiict,, as far in advance as possiblo, whon- 
.'oajtr-.u-.t:.on requirements mako it neaossary for you to vacato your property. 

- 1 - 
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WNyCf«K»a IK AREA A, DJJLXINu H*F*)R3 /N£r 7xlIT5 BLUl^. 
T h # rt Jf Ul * 0 f rD !J" ,i y r ^ u *f«t»»t the retire Area A be , MRt od by Hay Slat 

reoolfod pajnenti for tholr lands by that tloo, but all con be fissured that 
owory effort will be andot> cot prompt pajnaot' d that 

there ^■T^il^rr: not V ho * 0 »°« Of Hanford cud Whlto Bluff., 

2IT5i.I w£l!li! y thP ' t P°«""i<»« o' lw»d will bo required earlier them 
ptJ.Sle! 0n,6ri °' ,U ° h land Wlli b0 notl,i * d a « i» advance m 1. 

l£v.d iLJ i,!! f?i 7 f ar ,7r r 7 B aCd Blnor «on.tructlon f but It Is not bc- 
to J£i J! T U1 f* 0 ! 181 ^ i»torforo with the normal u.o of tho rav, f c uo 
Ili^L J***, fV* *ho oohool your in Hanford and pnito fluff, 

will bo oomplot* prior to May W.t, wid thoro will bo no intcV!S*un£ .<th 



Operation. In Area B will not bo disturbed during this proton* aicjoiuK 
. Lowowor, it io advieablo that tho roaidente thoro In .nnfco r.o oa^n wo 
..V-'v.-.i.onte, for it is probablo wo will buy tho occupied lands la iSnx 

ln\t 7 *Z\ SU ? n purohM * 8 ' fcowowor, will not intcrforo with thoir ^i:;, thi 3 
yocu. it is plannod to leaio tho unoocupiod lands in Aroa B. 

»r *i*wJ! : 2i2!!!L B ? WB * APEA D <THD BICi »IAHD APHA) ATT) AKDA B, AND 31T^Z- 
»G AS FAR WE5TOASD AS TIE OWSKBTS OF FafTOff CITY, AND EASTWARD TITO !HL'-£ 
B».9T OF TIC COLUMBIA RIF.TB, IS KN0I7N AS AP3A C. 

There will bo no disturbance of present oporr.tions in Aroa C, oithor now 
or latjr, provided that thoro bo no housing projects, tourist camps, or -nh ,r 
oonuorclal construction undertaken by tho landowners thoro, nor «ny materia 
i - ■ ..so of the present population and tho buildings in this area remrJii fi::od. 
.r- restriction, however, will not prevent a f armor building hen houses, 
f^f trJn * or similar structures roquirod for his present operations, upon 
obtaining the written authority of this offioo. 

fo-rHl d0 T; S + M° U S?° m0 * ° al1 ** th ° Br0j0Ct °' flco in * ro « s " r 'or in- 
fo.^t.ior, but this ofiico suggests that thoy do not oomo any oftcner than is 

r ■ o -srxy. Gasoline and rubbor are aeareo, and every effort will be mado to 
.. .Ulo those transactions with a minimum of inconvenience to the landowners. 
: / ? 0Vjr ' CVCI- y cffort ^1 ".ado to Hoop pooplo fully informed without it 
JM-nn nicossary for thorn to como to Proscor. 

The Government oannot assume tho responsibility for buildings or any other 
property in tho aroa unloss it has formally accepted custody of those buUd- 
fcs. Therefore, if you vacato your buildings boforo tho Government a,« 3 .™ 
normal custody of them, you aro advised to mako arrangements for protects 0 f 
tho buildings until that timo. 
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wa waU uvo yt'U Liva-.iut fnr i7 7/~~" — £ rex-urn it Dos31M.fi 

o v jiu «*.. 0-- i^x lor xt. ±r ve can borrow vour it i L r^c + < + 

Ploase give u. your present addroE,, to «o can wdl the receipt to you. 

Show this to othon who aro intereeted. and be sure to aho* it* imv 
or lesioes on jour land. ■ • * * ton&nt8 



TORWUf 0. rULL3» t 
Veal Sitate Project Ifeaater, 
March ss, 1943. 
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WAS DEPARTMENT 
Corps of Engineers 
Land Acquisition Office 
Hanford Engineer WorkB 
ProBser, Washington 



April 23, 19U3 

MEMORANDUM TO RESIDENTS AND LANDOWNERS WITH IK AREA "A" AND "D* 



ALL QUESTIONS REGARDING LANDS BEING ACQUIRED SHOULD BE DIRECTED TO THE 
PROSSER LAND OFFICE — NOT TO THE ARMY ENGINEER'S OFFICE IK PASCO. The 
Pasco Office it, solely concerned with construction- The Prosser Office 
will confer with the Pasco Office on any questions requiring Joint action. 
As necessity indicates, further memoranda to owners and occupants will be 
issued by the Prosser Office with concurrence of the Pasco Office. 

It is suggested that as many inquiries as possible be handled by Bail. 

If copies of this meciorandun are desired by land owners or residents, copies 

will be mailed upon request by the Pro66er Office. 

SCHEDULE OF VACATION? 

"Hot" Areas must be vacated not later than April 28, I9U3, due to 
military necessity. The "hot" areas were described in the public 
meetings held at Richland and White Bluffs, March 26, I9U3, and no 
changes in boundaries of these areas have since been made. 

Business houses will remain in operation until further notice. 
Business men and their families, school teachers and their families 
may remain in their homes until further notice 0 

ALL OTHER OWNERS AND OCCUPANTS IN THE "HOT" AREAS MUST VACATE 
NOT LATER THAN APRIL 28, 19U3, UNLESS OTHERWISE NOTIFIED IN WRITING BY 
THIS OFFICE. 



Owners and Occupants in Area "A* Outside of the "Hot" Area Must Tacate 
Not Later Than May 31, 19^ a s previously announced. Merchant Blind 
business men may remain in operation until further notification, and 
are advised not to liquidate their etockB at a sacrifice, as they 
will be given opportunity for sale of their complete stock without 
sacrifice. 

Owners and Occupants in Area "D" Outside of the "Hot" Area Thereof may 
remain and harvest their crops to the end of the current crop year 
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App. C-n(b) 
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OCCUPAHTS PER MITTED TO HEKA.IH »e sot frr-th *y 

poseegBion of them. ^^j. a* oae lormeriy taken 



V U ^"? S °* 7IXTtrHBS U n0t P-»ltt.d following appraisal, 
the date of which ie on record in the land office. «™wx t 

t« h«n i Ji t !T , 1 ar % 0 r llniir i 17 th0,e thing8 which are attached to the land or 
fixture,, irrigation and dome.tic water pump., hot water heater, etc 
Particular oue.tion. a. to whether an itTl. or 1. noJa future llli be 
anawered by the Proeeer Office upon Wiry, fixture will he 



i&m U of extreme importance to the Pros.er Office upon 
LT 7f C ' ti0n J 0f PWrtj. Such notice 1b neceBBary, In ordeT 
JZtkZ^ZSS W r. r ?P r " ent » tlT " ° f thi. office ma7^now wnere to 
JS?tf!.ie?^ff?J. Urg6d that notlflc » tlon i» ^itin« be given 



Q]fITBD 8IACTS mgABTICgiT OTiGHICULTUBS WAR BOARD AT KEKKSWICE conBlet. 

louiVillto JZZ 1 "J ? tE J e a€enCi " WriCl ^ in "operation and 1.1 a 
position to offer certain type, of assistance to per.onB required to vacate 

J! U W * 6Mt,d that if y ° U « in " ed ° f aeslB^nce, thl."^ 

HUMORS > 

It 1b Suggo.t.d that Befor e Any Reliance is Placed Q n Ruaor. . That Such 
. ftTJ ^ ^ lrr d ire °" e ^ t0 thB Pro "« r Land Office 

^e of^rojicJ. t0 faCt that rUffl ° r8 alV&7B ^ Vlld on 

Jw 1 ?*^ 0 *' ther * lB a CUPrent ^r which ie PA1S1 to the effect 

ttll : o S: ern K nt /% b ? 3riae w land f ° r a «»PO«.tio» with th. colora- 
tion', money. The fact i., that the land 1. being bought by War Wt. 

P^ecSt Sn" of^ war at :;fo°rt^ rlCa ' *"* ^ W * * 



APPROVE)! 




Lt. 

Deputy Area Xngineer 
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1PPDTDII "D- 
PIDTOttRtfH 

»-l (Dl-1 to Dl-8 ImIuiIto.) aanaral and Typioal Tim 

of tit* bafara AaquialtloB. 

D-2 (DS(1) to D2(16) inalualTa) Tjrpiaal Pars Fropartiao 

(laaldanaai. Out avildiafo, ato.) In tha Ihita tluffa. 
laaf ard and llahlaad Araaa. 

»-» (Dl(a) to Dl(c) iaeluilTo) Ssa^laa af Propartlaa 
Satjaat to Jury Award*. 
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View serosa the plain, looking southeast toward Honford, about ten 

miles away. Gable Mountain is seen in the left center. This photograph 

shows the typical sage brush land comprising about 88 percent of the en- 
tire Area of the project. 
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Gable Mountain. The southwest side of this volcanic rock outcrop in 
the central part of the Area is here shown. This is classified as "Graz- 
ing Land". 
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Water hole at lowest point in the Area, south of the northeast peak of 
Gable Mountain . White alkaline deposits surround the hole. This shows 
some more of that portion of the site which is classified as "Grazing Land" . 
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Diversion dam on Yakima River. Gates at near end serve the Richland 
Irrigation District* those at far end serve the Columbia Irrigation District. 
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Trunk Irrigation Ditch serving the Richland Irrigation District. This 
ditch was partially concrete lined and in good condition at time of acquisi- 
tion. This view was taken at the north edge of Richland. 
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Typical Irrigation Ditch serving the Priest Rapids Irrigation District, 
in the Han ford-White Bluffs area. This section of ditch is about 1% miles 
southwest of White Bluffs. 
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Orchard north of Richland. This photograph shows, in foreground, 
stumps of orchard trees destroyed in the Fall of 1942. 



• 




Orchard Bear Hanford abaadomed before acquisition started* A typical 
irrigation flume is shown in the foreground. 
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APPENDIX D-2 



ILLUSTRATED EXAMPLES OF TYPICAL FARM PROPERTIES 

(Residences, Outbuildings, etc.*) 
IN THE WHITE BLUFFS. HANFORD AND RICH LAW!) ARRAS 



(1) Tract Mo. P-1274 



Owner t Alex Parke 
Area i 20 acres 

Appraised att 16,500, 1 May 1943 

Action t D/T rseoanended 8 May 1943 (Option refused) 

location i 2| Miles north and l| Biles west of White Bluffs. 



Excerpts from Appraisal Report j 

"... one of the better orchard* in this area. . ." 
Purchased in 1930 for $2,500.00. Improvements sines t "... baa 
set out several hundred peach and apricot trees, curbed well with 
concrete, replaced a large portion of the old wood pipe with tile 
reBhlngle and painted the dwelling. . ." 

Condition of Dwelling and outbuildings t "Fair". 



♦Mote: Although the buildings art not specifically 
identified, it should be noted that a photo of the dwelling 
appears first in every ease. Other buildings shown are out- 
buildings of various kinds. 



App. D-2(l) 
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(2) Tract Ho. P-1261 



Owner: E. L. Sigfrit 
Area i 36.34 acres 

Appraised at: $475.00, 16 March 1943 

Action) D/T recommended 2 June 1943 

Location! 4 miles Northwest from White Bluffs. 



Excerpts from Appraisal Report: 

"Abandoned orchard and poultry tract. . . in the Priest 
Eapids Irrigation District . . . District has never extended 
facilities to serve this tract . . . Buildings have been 
filched for good materials . . . Idle, not leased or operated 
. . . No improvements or maintenance for several years." 



App. D-2(2) 
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j 

(3) Tract No. P-1273 

Owner i R. J. Roberts 

Area: 19*98 acres 

Appraised at: $4,700, 17 May 1943 

Action t Owner refused to sign option; D/T recommended 
28 August 1943. 

Location: 3 miles northwest of White Bluffs. 

Priest Rapids Irrigation District - orchard tract - 
cherries, apples, peaches, prunes. 



App. D-2(3) 



P-1273 
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(4) Tract No. F-1295 



Owner 1 E. V. Martin 
Area: 20.30 acres 

Appraised at: $2,100, 24 March 1943; Reappraised as of 
D/T (17 July 1943) at: (1) $3,550 ; 
(2) $3,550} (3) $3,050; including crops 
at (1) $800; (2) $800; (3) $550. 

Action* Stipulated at $4,150. 

location: 3i miles northwest of White Bluffs 



Excerpts from Appraisal Report: 

■A email general purpose unit with approximately one 
acre devoted to the culture of cherries and apricots. . . 
in the Priest Rapids Irrigation District, but . . . there 
is no access to District water. Irrigation ire ter . . . is 
from a well. . 

Purchased under contract from S. H. Christians in 1929 
for $2,500. "In 1931 the deal was revamped and Mr. Martin 
took deed, giving Christians a mortgage for $1,150." Im- 
provements since: concrete and corrugated iron curbing in 
well; 400' concrete and tile pipe; leveled 10 acres and put 
some in alfalfa and seeded pasture; constructed garage and 
feed racks. 
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P-1295 

(1) 




Add. 1U2(1)(*\ 



F-1295 

(2) 




(5) Tract No. U-184S 



Owner: Anton Neumann 
Area: 10 acres 

Appraised att $1200, 25 March 1943. 

Action! Optioned at appraised value, aec. 14 July 1943. 
Locations 1/2 mile northeast of White Hluffs. 

Excerpts from Appraisal Report t 

"This is a snail general purpose tract. . • " 

"Buildings vacant and lands evidently hare not been cul- 
tivated for some time. . . " 

Mrs. Lula K. Johnson sold the property to Mr. Neumann for 
$1,100.00, 3-14-42; $550 cash and balance contract. Irrigation 
from well - motor and pump removed. 



App. D-2(5) 
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(6) Tract Bo. C-202 



Owner t Ra trick J. Healy 
Area i 19.59 acres 

Original Appraisal i #5,000.00 , 6 Iferch 1943. 

Reappraisals as of 5 July 1943 i 

$10,000 (incl. crops $3,000) 
$ 9,700 (incl. crops $2,700) 
$ 9,450 (incl. crops $2,700) 

Stipulation ® $10,500 recommended by TO, 3 October 1944. 

Location t 1& Biles southeast of HanforcU 

Excerpts from Appraisal Report j 

Irrigation water from well. "This is a very good email 
fruit and diversified farm, and is one of the most desirable 
units in the Hanford District. . . The dwelling is small but 
well constructed, newly painted, neat in appearance and ade- 
quate for the use of this property. OutbuildingB are. . . ade- 
quate in siie. . » in fair condition. • . The irrigation system 
is in good condition." 



App. D-2(6) 



(7) tract No. C-145. 



Owner i P. Salvini 

Area: 16. IS acres 

Appraised at: $700, 27 March 19 A3. 

Action: Option refused. D/T recommended 19 May 1943. 

location: 1 mile southwest of Hanford 



Excerpts from Appraisal Report: 

"This is a small unoccupied, idle unit, formerly devoted 
to orchard and poultry." Priest Rapids Irrigation District. 
"The buildings. . . are in very poor condition. With the ex- 
ception of the poultry house they have little value. The 
results of abandonment are distinctly in evidence. . . nearly 
all roofing" (of poultry house) "has blown off the south aide 
... no evidence of having been occupied or operated in 
recent years. . . reported. . . last occupied in 1940. . . 
Apple orchard was removed after acquirement" (by owner 
Salvini). 



App. D-2 (7) 
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(6) tract No. B-97 



Owner j Lens k. Moulster 
Area i Q.61 acres 

Appraised at} $1,000, 4 April 1943. 
Optioned t $1,000, 13 July 1943. 

Location t 4 blocks from business district of Hanford. 

Excerpts from Appraisal Report 1 

■This is . . . one of the medium places of the town . . 
a desirable email home. . . Oarage is a fair building, other 
outbuildings poor. . .* 

(Comparative sales t one sold for $900, 9 March 1943, *. . . 
1 compares well with this place but is not as large. It has 

4 rooms where this place has 6 rooms.") 



App. D-2(8) 
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(9) Tract Mo. C-204 



Owner i IS. Fekete 

Area: 16.41 acres 

Appraised ati $2500, 6 March 1943. 

Optioned § $£,500, 29 April 1943. 

Xocationt 1 mile southeast of Hanford. 



Excerpts from Appraisal Beporti 

"This is a small fruit and diversified farm. , . 
cherries, peaches, apricots, hay and pasture. A con- 
siderable number of hogs. . . The unit is in better than 
average condition. . . irrigated by swans of a private 
punping plant. . . " Dwelling is in "fair" condition. 
"It is. . . attractively located, overlooking the river. 
Outbuildings are plentiful in number and in fair condi- 
tion. . .* 

(Comparative sales t one wito 11.78 acres sold 28 Febru- 
ary 1941 for |2,000 or $166 per acre, "... has similar 
soils and comparable dwelling to the appraised property. 
The subject property has superior outbuildings".) 



C-20/< 
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(10) tract No. K-727 



Owners S. J. Davis 
Area i 10 acres 

Appraised ati $1800, 23 March 1943. 
Optioned at $1800, 13 April 1943. 
Location j U miles north of Richland. 



Excerpts from Appraisal Report: 

"Ihie unit is typical of community small tracts but 
is below average in buildings. It is used entirely for 
specialised crops and alfalfa. . .« Asparagus, mint, al- 
falfa, raw crops. "The buildings are hardly adequate and 
not desirable, all cheaply constructed and mostly from 
second hand materials. . ." 



App. D-2(10) 
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(11) Tract No. K-717 



Owner i Geo. t. Kr oh ling 
Area i 29 acres 

Appraised at: #3,600, 23 torch 1943 

(Option refused - 9 June 1943) 

Location: 3 miles north of Richland. 

Excerpts from Appraisal Report: 

• .at present devoted to the production of alfalfa 
hay, dairy and poultry products and . . . Hint, asparagus, 
and a snail amount of berries and garden truck. . Rich- 
land Irrigation District. Dwelling and garage in "fair" 
condition; barn and poultry house "poor". House is not 
aodern. Other building-s are very cheaply constructed, and 
quite inadequate. . . ■ 



App. D-2(ll) 
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(12) Tract Ho. X-761. 



Owner » E. A. Iron - Wayne Korval, Contract Purchaser. 
Area » 10 acres. 

Appraised att %25QQ, 3 March 1943. 
Optioned for $2,500.00, 31 March 1943. 
location j 2 3/4 aileB north of Richland. 



Excerpts from Appraisal Report t 

"This is a typical email sised farm unit. . . devoted 
to production principally of asparapua and grapes and with 2 
acres being prepared this spring to plant sdnt. There is an 
adequate dwelling in fairly good condition and a good new 
garage. . . Other farm buildings. . . are cheaply constructed 
and in rather poor condition." R. I. D. 2460 ft. 6" concrete 
pipe. 



App. D-2(12) 
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(13) tract No. K-729. 



Owner t L. R. Hibbs, Cont. to E. E. Hatch. 
Areat 10 acres 

Appraised at: $2,100, 24 March 1943. 
Optioned ati |2,100, 20 April 1943. 
Location: 4 miles north of Richland. 



Excerpts from Appraisal Report t 

"Jhis is a typical poorly improved property. . . It 
is adapted for specialized crops and is used so . • . " 
mint, asparagus, raw crops. Richland Irrigation District 
water "distributed by 6" concrete pipe well arranged and 
in good condition. . . Buildings not desirable . . . 
cheaply constructed. . . Farmstead has numerous fruit and 
•hade trees. . 



App. D-2(13) 
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(K) tract Ko. K-793. 



Owner; E. E. Kemp 
Areas A3. 5 acres 

Appraised att #5,800, 13 April 1943 

D/T recommended 17 June 1943, option refused. 

Locations if miles north and £ mile west of Richland. 



Excerpt from Appraisal Report t 

"As a farm unit this property is. . . better adapted 
to diversification than average. In addition to the usual 
cash crops" (mint, asparagus, grapes, soft fruits, alfalfa 
and annual truck crops) "there are twelve acres of tjood 
sub-irrigated blue grass and white elover pasture. . . suit- 
able for dairying or livestock. . Richland Irrigation 
District. Dwelling in good condition, "... other build- 
ings are old, or built of old scrap lumber and are somewhat 
inadequate. * 



App. 
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(15) tract No. K-750 

Owner t John Bo ling 
Are&t 20 acres 

Appraised att #1,800, 20 March 1943. 
Location i 3 oiled north of Richland. 

Excerpts from Appraisal Report: 

■Ihis is a fair truck garden farm, in a run down con- 
dition. . .* Richland Irrigation District "water is dis- 
tributed through approximately 4,000* of 5", 6" and 8" 
concrete pipe, about 100' of old flurw and op*n ditches 
. . . " Condition of house and outbuildings poor. 



App. D-2(15) 



K-75G 





APPENDIX li.} 

nLOSlRATp EXA'PLFf- 0* ffiOPKlTTES CTTHH gag S UB JECT TO Jmy IWiwns 

a. Iract No. 

Oimen Winfield F. Shaw 
Area 1 20 acres 
Original Appraisal 1 $3,500 
Beappraisal as of D/Ti #4,100 
Court Award 1 $4,900 

Iocationi 1$ miles northwest of White Bluffs 
Excerpts from Original Appraise 1 Report 1 

^ . *• • J"* 11 JM* farm unit with the bulk of the revenue 

coming from the transplanted apple orchard set out on Iract 150." 

♦I' 4?f l6 ; f 0 *' 6 Qrchard ^ acte ) "Condition and desirability of 
the unit is fair ..." Ko domestic water supply. Drinking water 

tlr^£*t ?°" ;r rb7 neighb ° rS fArra > - d irrigation waJerl,"^ 
for other domestic purposes when available. 

Priest Bapids Irrigation District. Pipe lines wood or tile. 

Apples 9.7 a; Alfalfa and cultivated, 7 a; Pasture and idle 
2 a; Farmstead .69 a; Rts of way and waste .56 a. ' 

Dwelling, 20 yrs., 18 x 29 x 8, fair, 

, , . ah f*' 10 3™. Bams and sheds 10 yrs., poor, 

chicken coop, old, poor, toilet, old, fair. ' 

h.n+ D !? 11 J n f :! has 3 roOM » Petered, brick chimney, stove 
heat, electric lights, and a few built-ins'. . . not modem. . ! 

ZVSF* : hed / 8 r"*" 1 f ° r ' ' ' Btor ^' ' ' fce~?h£ build- 
ings while of moderate construction are useable for present farm needs." 
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Tract No. P-1266 

Owner: Ben Mode 

Area: 15 acres 

Original Appraisal i |2,5O0 

Reappraisal as of D/T $4,550 

Court Award i f 7,000 

Location* 3 miles north and 2 miles west of White Bluffs. 
Excerpts from Original Appraisal Report: 

Domes ti^LSr 1 tl^J ^f 0 ^ * Boft peaches and apricots." 

iiomestic water} well, electric pressure eye tea. 

Irrigation Water from well, "30 ■ of steel pipe to tile and wood 
stave with some flume." ana wooa 

Priest Rapids Irripation District. 

_ . ^f 1 " ' "Perots - cherries, varioue age B 5 to 16 yrs., 1.1 «. 
peaches J yrs., .Mj apricots U yrs., .5 a; alfalfa, 6.6 J, o^en farm 
land, 4.5 a, Farmstead are building, wells, 1. a , k/Y. > & and waste. 

X A e * 

. J**"*! 4 ' 25 y 1 " 8 "' 24 x * 8 f »i r i bunk house 20 yrs., fair: 

£ yrS "' : er y w P° or J 20 J™-, P.| K>ult£y 20 yrs. 

*.| snea, 20 yrs., P.j barn, garage and shop 20 yrs., P. 

. _ BD T!}" nfr 16 l room ' Plastered, one flue. Dry cellar not cement- 
SiSingT^ UP ' 6r bUlldingS ad «« MU • • • « 00d ^ees around 

Comparable sales: 1. 1942., 19.20 acres $2,800 — 

2. 1941., 11.76 acres #2,000, 166/acre. 

a D nr^I^"^ E ?T Sl din , ES ' falr orchard but ie 111 ^Mty area. The 
appraised tract Is better located for soft fruit and has good build- 

h,,-n«H * 18 1 ° cated j n f ar th « appraised property and has far superior 
buildings, soils and location are comparable. pww 
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c. Tract No. P-1321 

Owner i S. V. Fanning 

Area: 20 acres 

Original Appraisal t $500 

Reappraisal as of D/Ti tl.000 

Court Award i Si, 500 

Locations 1 Bile north, \ mile west of White Bluffs. 



Excerpts from Original Appraisal Report t 

"This unit was built up and developed as a dairy enterprise. 
It became a trading property and eventually went to the county for 
taxes." 

Domestic waterij 35' well (pump removed). Irrigation pump and 
motor put in place when needed. 4400* of 6" concrete pipe mostly 
deep buried. Rot included in Priest Ratdds Irrigation District. 

Idle crop 17 a; Buildings and lots 2 a; Roads and waste 1 a. 

Dwelling 25 yrs. 20 x 30 x 15 poorj old stone building 25 yra. 
16 x 24 x 9, poor j milk house 23 yrs., fairj root csller poorj cow 
barn 20 yrs., poorj horse barn 20 yrs., poor; poultry house 20 yrs., 
poor. 

■Dwelling is 3 rooms ceiled, full concrete basement has pipe- 
less furnace. Water disconnected, rough plumbing remains. Milk 
house and root cellar are in good condition. . . Buildings aid very 
little to the value of this tract in present condition. . ." 

Comparable sales: 1. 1939 , 6 acres |151.30. $25.22/acre 

2. 1940, 10 acres |350, $35/acre 

"The second sale has much better location. All properties were 
idle when sales were consummated. Subject property is idle except 
for some pasture." 

■Pu: chased in 1940 for $250 at tax sale. . . Buildings add 
nothing to the value of this or home unit." 
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£. Bract No. B-5P 

Owner j James Calza 
Area: 0.9 acre (5 lots) 
Original Appraisal: $1,400 
Reappraisal as of D/Tr $1,750 
Court Award: $2,500 
Location » in Hanford 



Excerpts from Original Appraisal Report; 

■A large plastered house of 5 rooms and bath with open and 
screened porches on the north and east sides, store room on rear, 
large concrete walled and shelved cellar with dirt floor, numer- 
ous sheds, barn, garage and poultry house. A number of fruit trees 
with a number of grafted prune trees and large maple ehade trees 
along the strset in front. Property is fenced, has good poultry 
pen. Concrete water trough in barn lot. 

■Domestic and irrigation water from iianford town well, various 
amounts and sizes of pipes on the property." 

Building eite, barn lot, lands and poultry .9a (5 lots). 

Dwelling 20-25 yrs., 33 x 37? x 9 and 9 x U x £, fair. 

Shed, garage, barn, shed, poultry house, all 20-25 yrs. 
•helter roof outhouse, 5-10 yrs., all fair. 

■Originally a 6-room dwelling with hall through center. Later 
parts converted to pantry, closet and bathroom. . , House has quite 
high ceiling* on which plaster board has been applied over plaster." 

Comparable sale: 1943 - 4 lots - #900 - $222/acre 

"Above property adjoins this tract on the east and toe property 
is in better condition, well landscaped yard, but has a much smaller 
floor space. " 



App. D-3(d)(l)(2) 
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£. Tract No. C-L4S 



Owner: Oscar D. Holter 

Area i 10.91 acres 

Original Appraisal: $1,700 

Reappraisal as of D/Tj $2,200 

Court Award: $3,525 

Location: 1 mile south of Hanford 

Excerpts from Original Appraisal Report: 

■The appraised tract is a small poultry, fruit and home tract* 
It is well located in the district and appears fairly well adapted 
for the purposes used. . .« 

Domestic water from 38 • drilled well. Electric pressure system. 

Priest Rapids Irrigation District. 950' of fair to good wood 
flume, supplemented by ditches. 

Farmstead and garden, 2.19 *j prunes (A yrs.) 2 a; Prunes and 
plums (1 yr.) 1 a; cropland, 5 a. 

Dwelling 10 x 22 x 12, 25 yrs. and add. 10 x 22 x 8, 15 yrs. and 
add. 10 x 10 x 8, 15 yrs., fair: poultry house, 6 yrs., good; 3 range 
shelters 6 yrs., fairj brooder house, 6 yrs., good; culling pen, 6 yrs. 
fair; tool houfe, 25 yrs., poor; garage 20 yrs., fair; outhouse, 25 yrs 
poor. 

"The dwell ine is a one and a half story, four room, unpainted 
structure. It is in fair condition and is reasonably liveable. The 
poultry house is large, well constructed and has capacity for 600 to 
800 hens. Other outbuildings are adequate in number and sise and 
suitable to the operation being carried on . . . Value of buildings to 
farm is unueually high because of the facilities for carrying on a 
poultry operation which had been successful and adds materially to the 
desirability of this tract as compared with surrounding farms. " 

Comparable sales: 1. 1941, 10 acres, $2,000, $200/acre. 

2. 1941, 11.78a., $2,000, $l66/acre. 

1. Similar in location, "also a diversified tract, somewhat 
superior as to soils but inferior as to value of improvements." 

2. Similar in location and soils. "It has an orchard . . . and 
while it has a superior buildine it does not have ... the potential 
earning facilities represented by the good poultry house on the ap- 
praised land." 



App. D-3(e) 



£. Sfract Ho. 

Owner i JTred H, Vartesr 

Area: 3o f l?. acraa 

Original Appraisals $5,3©o 

*eappraisal »b of $ 9,300 

Court Award: $15,6*40 

Looationt In southeast of Eanford. 

»*eerpts fron Orlfe-lntl Appraisal Repox-ts 

-<n ^.r^ 1 . 4 ^ 6 " 1 ^* 6 Bu,al1 £ara) adequate and /ranercllT 

w«U kept ouildia*. eith a ..all lawn around the dwollinT 

& SJ!; " u - • - ,he P P S 

™ a Pf earin « '°**-*>or dwelling. . . new flooring and cob- 

■heet aotal oaMn. flood poultry houee. . .• 

acre) ^ ?Rrat i?-n 1#t i {l) ln 19 10 • cr "« * 2 ' 000 

!flf; : ' *W« «»P» wth oetter location, .oils all 

.iailar topography-, < 2 ) in 7 5 '41, U . 7g j^J ^ £ 

■ore. ttaUar ■olle and topography.* ^ TaiuM 



App. »-3(f)(l)and (2) 
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Ti'tsCt No. !-§20 

Owner i E. I. & Etells CKregory 

Area« 1C aoros 

OrigiHBl Appraisal; $2,790, 15 Harcb 
&e&pi.r*lsal ak of D/Tr 43,775 
Court A»*rd: $U,90C 

Location: If all 30 narthveet of Eiohland 



Bxoerpta froa Original Appraisal fieparti 

"2his is a good orchard and truck garden fan. . . in tha Kich- 
land Irrigation district . . . water is distributed through approxi- 
mately 1900* af 6" tonerete pipo. . 

"Buildings *ro helov average for the district. All except the 
e&jrag? are reiy old and barely e*e<;ur.te. . 

■Property it operated by contract purchaser. Ee contracted far 
the north 5 acres in 1923 and for tne south 5 acres in I93&*, total 
price $1175. He has irpro-red the place "by iaetwlilng 350' of nev con- 
crete irrigation pipe, built the n«w gtirtgn, put In a nev floor and 
siade other t,pcessarjf rspaire Ic the dwelling, txd pleated ifct orchard, 
isint and eeparagns. • , # 

A comparable sole in 19-1 vac at $?0t per acre for 10 seres t 
tottli $2,000. 




A pp. . 



h. Tract No. K-S10 

Owner t Clayton Hackney (Richland Irrigation District) 

Area: 39*50 acres 

Original Appraisal! $6,250 

Reappraisal as of D/Tt $10,500 

Court Award: $13, 665 

Location: l| miles north of Richland 



Excerpts from Original Appraisal Report: 

•This unit is above average unit size and is typical of community 
standard and is adapted for, and used for, specialised crops." 

Richland Irrigation District. "8" and 6" concrete pipes in good 
condition except 660 ft. now being relaid." 

Early cobbler spuds 1 a; mint 6.70 a; alfalfa 3.25 aj pasture- 
bluegrass 6.75 a; prune-cherries orchard, 3*90 a; new mint, 2.35 aj 
asparagus - A yrs. 5.45 aj mint 2.50 aj alfalfa 1.85 aj grapes, 3 yrs., 
2.85 a; farmstead .60 a; roads and land 2.30 a. 

House 7 yrs. 28 x 14 x 10 and add. 28 x 9 x 8, good) poultry, 
fair; barn, packing shed, shed, garage, cabin, good. 

■They "(improvements)" are adequate in number and kind - on (sic) 
good oondition and desirable and well built. House has 3 rooms . . . 
barn has part cement floor." < 

Comparable tale: 1941, 10 acres, $2,000, $200/acre 

"This place has a fair market value of $156 per acre." 

Soils, location, conveniences, desirability, buildings are com- 
parable to above* 

"Purchased 20 acres in 1930 C $550 and balance in 1939 for $262 
all in sage." All improvements since. 



App. D-3(h) 
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i. Tract Mo. L-903 

Owner, Ruth Dietrick (the Federal Land ftmk of Spokane) 
Area i 10. 14 acres 
Original Appraisal t $3,200 
Reappraisal as of D/T. $3,300 
Court Award i $5,400 

location: 2 Biles north and 1 mie vest of Richland. 
Excerpts from Original Appraisal Rqport: 

, , m %^ B ' ° ld 5 ™ om hou8e **** bath (and basement) 12 x 28 x 9, 
7t£fclt£ T. 2J n ° t 4 C ?^ lete St time of *PPrai.al. -The old part 
notten^rniTed 9 ^" * ^ ^ * g ° - — ^tion'has 

ps*ch^ardr i ?^ l k a 4fead" S, 5 1 ;? L 5 ^^ 

fair condition. ' ' " 6a; Bulldln C a - *tltt*g - 

Wood shed - poor, bam fair, poultry housee and shed poor. 

n.«r uSli " re ^ f0r J d ° ine8t i5 wt8r I •Metric pressure water eve tern 
new (A weeks old) and cost 1150.00. - 

Comparable sales t 1941 - 10 acres $2,000 - $200/acre. 

, «imilar soil, is located near but is not as well located and 

does not hay. as pood building as the appraised property. 

Richland Irrigation District. 



App D-3(i)(l) k (2) 
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4. Tract No. K-787 

Owner: Joe F. Millard 

Area* 20 acres 

Original Appraisals $3,600 

Reappraisal as of D/T: $4 f 500 

Court Award: $6,750 

Location: 2 miles north of Richland 

Excerpts from Original Appraisal Report j 

■This property is somewhat above average in siae and desirability 
of the surrounding farm units. It has average improvements, but land 
is somewhat above average in quality and condition. There is a fairly 
substantial acreage of mint and asparagus in good condition. Four 
acros, recently in apple orchard, still have stumps standing which 
were to have been removed this spring." Domestic water from 30' well, 
•and a new electric automatic pump and pressure system has been in- 
stalled in basement of house." 

Richland Irrigation District - 1758* new concrete pipe and 360 ' 
old pipe. 

Mint 3.0 aj 2.5 a; asparagus 4.5 a; fall and spring plowing 3.5 aj 
open land with stumps 4.0 a; yard and orchard 1.0 aj roads and waste 
1*5 a. 

Buildings, Dwelling, 30 yrs. 26 x 26 x 8, good; Backing shed - 
25 yrs. poorj toilet falrj poultry house, barns, fair, collar dug out - 
dirt. 

3 room dwelling) bath, plastered walls) no plumbing in bathroom; 
"This dwelling is an old house pertly remodeled ... other buildings 
of cheap construction, serviceable but of low value." 

Comparable sales: 1. 1943 - 10 acres - $2,000, $200/acre. 

2. 1941 - 10 acres - $2,000, $200/acre. 

1. "Adjoining land on south, similar land, similar improvements. 
6\ acres in mint." 

2. "The soil and improvements are also comparable but the 10 
acres was half in asparagus and there was also an acre of grapes." 

Acquired about 1931, with heavy assumulation of delinquent taxes 
and water assessments, in satisfaction of claim for wages. 

Changed from apple orchard to more profitable type of crop. 



App. D-3(J) 
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fr. Iract No. K-771 

- 

Owner t C. A. Hackney 

Area i 10 acres 

Original Appraisal: $2,000 

Reappraisal as of D/Tj $2,300 

Court Awardi $2,930 

Ipcatiom 2 3/4 ailes north of Richland. 



Excerpts from Original Appraisal Report » 

Owner has other property operated with this tract as a sinrle 
unit of 47.31 acres. 

Richland Irrigation District. 2240 » of 6" concrete pipe. 

■Ihe tract covered by this report is well located, and is a 
desirable unit." 

Domestic water 28 • wellj pump and electric motor. 

Farmstead and well, 1 aj general crops, 2.4 aj winter wheat 
and rye 1.6 a; pasture 1 aj asparagus 3.4 aj roads .6 a. 

Dwelling "old" 16 x 22 x 7 and add. 14 x 39 x 7, poor; milk 
house, barn, poultry house, fairj garage, lean-to, root cellar, open 
shed, toilet, poor. 

•Dwelling is old, has been built in several sections, is of light 
frame construction, has no foundation, not plastered, and is in poor 
condition. Owner . . . uses this dwelling to house farm laborers . . . 
other buildings are serviceable but in fair to poor condition. . .■ 

Comparable sales t 1. 1941, 10 acres $2,000, $200/acre. 

2. 1942, 7.5 a. $ 900, 120/acre. 

1. "... is similar as to location, soils, and topography. 

2. "... has similar soils and topography, but has no buildings 
and no asparagus." 

Purchased in 1913 for $2,500 - improved since. 



App. D-3(k) 
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1. Tract No. L-902 



Owner j Hilbert H. Mowery 
Area i 10.15 acres 
Original Appraisal: $3,300 
Reappraisal as of D/T: $4,600 
Court Awardt $6,750 

location « 2 miles north and l| Miles west of Richland 

Excerpts from Original Appraisal Report t 

Richland Irrigation District. 350 « of 8" and 200' of 6" con- 
crete pipe. 

Domestic water from 37' well - 12 ft. dia. electric pressure 
system. 

Cherry orchard, 2.75 a; mint 4.5 aj garden truck, 1.80 a} 
farmstead and well, .50 aj roads, .60 a. 

Dwelling, 8 yrs. 36 x 26 x 10, good] garage, 1 yr., fair; 
barn 8 yrs., fair; shed 8 yrs., poor. 

"Five room house. Kitchen and one exceptionally large room . . . 
plastered. The three bedrooms are unfinished inside, the 2x4 stud- 
ding is exposed. There is no bath or toilet in the house. . . The 
house is well constructed, has 2 x 8 Joist, and is well braced. The 
house is not painted. The garage is well constructed, and is almost 
new. The roof has, as yet, not been shingled. The electric pressure 
water system is almost new; cost $150.00." 

Comparable sales j 1. 1942, 5 acres, $2,000, $400/acre. 

2. 19U, 10 acres, $2,000, $200/acre. 

•The first above sale is the same soil type but has 3§ acres of 
good grapes, and also tome orchard. Lands with good vineyards sell 
for more than average crop land." 

■The second sale listed above has the same soil type but does 
not have as good improvements as the land herein appraised." 



App. D-3(l) 
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m. Tract No. J-689 

Owner t Harry 0. Sandberg 
Area i 11.22 acres 
Original Appraisal i $2,500 
Reappraisal as of D/Tt $-4,100 
Court Award i $4-, 750 

Location: 3 milee north and 3/4 miles west of Richland. 
Excerpts from Original Appraisal Report: 

■This property lies adjacent to the desert and there is evidence 
that outlyinf fields suffer some damage by Jack rabbits." 

•This is a desirable tiled unit devoted to production of cherries, 
early apples, mint, grapes and asparagus. It is fairly well improved 
with adequate buildings, a well with concrete casing, and electric 
pump and pressure system. . ." 

Richland Irrigation District. Concrete pipe lines. 

lard and garden, .A a; cherries, 1.2 a; apples, .5 a) mint, 1.4 a} 
mint and plume, .A a; grapes, 2.5 aj grapes .3 aj asparagus, 1.5 as 
mint .5 a; roads and waste 2.52 a. 

Dwelling 15 yre., (IB x 26 x 8) and (A§ x 10 x 7) and (10 x 12 x 8) 
good, toilet, barn, poultry house, calf shed, 15 yre., fair; garage 
15 yrs., poorj milk room 3 yrs., fair. 

Tour room house, walls finished with fibre board and kalsomined, 
unfinished attic, basement 10 x 18 feet with dirt floor, bathroom with 
3-piece fixtures and drain to cess pool. Small barn, poultry house and 
other buildings cheaply built but adequate for type of farm." 

Comparable sales t 1. 1943, 10 acres, $1,763.84 $176/acre. 

2. 1940, 10 acres, $2,000. $200/scre. 

3. 1942, 5 acres, $2,000. $400/acre. 

1. "It was not as good land as this and had very poor improve- 
ments." 

2. "... nearly as good improvements, about an acre of grapes 
and 4.5 acres of asparagus." 

3. "... l| acres in peach orchard and 3 acres of grapes. Im- 
provements were not as good but it was better located.* 



App. D-3(m) 



fi. Tract No. L-919 

Omen Herehell Jameson 
Area i 10 acres 
Original Appraisal: 13,000 
Reappraisal as of D/Tj $3,800 
Court Award t 14,950 

Location: l| miles northwest of fiichland 



Excerpts from Original Appraisal Report: 

"This tract has hotter than average improvements for a typical 
truck garden farm in this area. The orchard is old, but in average 
good condition. ■ 

Richland Irrigation District. 1320' concrete pipe. 

Cherries 1 aj asparagus 1 a: mint 6 a: truck garden 1 ai farm- 
stead 1 a. 

Dwelling 25 yrs. U x 26 x 10 and add. 20 x 26 x 10 - good. 

Brooder 2 yrs., good; poultry 3 yrs. , good; wash shed, cow 
barn and barn 20 yrs., poor. 

"One story building has four rooms and bath, basement, cellar 
with concrete floor, electric lights, and is in good condition except 
that it needs fresh paint and kalsomine. lard has attractive shrubs, 
lawn and shade trees. Other buildings are adequate, all have electric 
lights.* 

Comparable sales: 1. 1942 5a. $2,000, $400/acre. 

2. 1941 10a. #2,000, #200/acre. 

"This tract has better buildings than either of the above places." 

•The latter place is comparable except for buildings, and it 
would sell at a higher figure under existing conditions." 

Purchased in 1932 for $2,000 cash - improved since. 
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2.. Tract No. L-927 

Owner: T. J. Chalcraft 
Areas 17.10 acres 
Original Appraisal t $5,000 
Reappraisal as? of D/T: $6,700 
Court Award t $8,250 

Location: 2 miles northwest of Eichland. 



Excerpts from Original Appraisal Eeporti 

"This a food orchard and truck garden farm." 

Domestic water from AO' well, electric pressure system. 

Richland Irrigation District. 1000' of 6" concrete pipe and 
open ditches. 

Cherries A. 25 a] Prunes .75 a; Asparagus 3.25 aj Alfalfa 2.25 aj 
truck Garden 5 aj Farmstead .6 aj Road .8 a. 

Dwelllnf 25 yrs. 18 x 20 x 7, fair, and add. 16 x 30 x 7j 
poultry fairj brooder goodj gar aye and barn poor. 

"Six room 1 story house is old but adequate, has electric 
lights, screened in porch, is partly painted. . 

Comparable sales j 1. 1941, 10 acres $2,000, $200/acre. 

2. 1942, 5 acres $2,000, $400/acre. 

"The first of the above tracts is comparable to this property 
and would sell at a higher price under existing conditions. The 
second is more highly developed, is all grape vineyard and orchard." 

"He paid $500 per acre for this tract in 1913. The prune 
orchard and about half of the cherries are quite old and quite a 
number of misses have been filled in with young trees. ■ 



App. D-3(o) 



p. tract Bo. L-895 

Omer j Paul Fishback 
Area: 10.15 acres 
Original Appraisal! |2,8O0 
Reappraisal as of D/Ti 13,700 
Court Award: $5,250 

Location! 1 wile north and l\ miles west of Richland 

Excerpts frorr Original Appraisal Report! 

Asparagus 5.50 a; mint 2 aj grapes .5a; truck garden .75 aj 
cherry orchard .50 aj farmstead .90 a. 

House - 25 yrs. 28 x 34 x 10 fair; porch 1 yr. - good; garage 
30 yrs. - poor; additions 30 yrs (2) poorj poultry house - 30 yrs. 
poor; outside toilet, 30 yrs. poor. 

5 room house - not painted. "House looks better on inside 
than on outside." 

Comparable sales: 194.1 - 10 acres $2,000 $200/acre. 

"Sane soil type but does not have as good a house and other- 
wise it is comparable to the property herein appraised." 

Richland Irrigation District - 530' of 10" and 1290' of 6 W 
concrete irrigation pipe* 



t 



g.. Tract No. L-92P 

Owner: Ernest Johnson 
Area: 9.4 acres 
Original Appraisal: |5,S00 
Reappraisal as of D/T: t7,500 
Court Award: 19,500 

Location j 2 miles northwest of Richland 

Excerpts from Original Appraisal Report: 

"Shis property is well located and has very good farm buildings 
and is utiliied for growing fruits, asparagus, mint and alfalfa. It 
is e desirable tract. . .* 

Richland Irrigation District. Concrete pipe and open ditch. 
■Hie system is reasonably efficient." 

Domestic water from dug well. 

Cherries .7 a; prunes ,8 a; asparagus 1 a; mint 6.2 a; farm- 
stead .4 a; road .3 a. 

Dwelling 17 yre. 30 x 32 x 12 - good; barn 17 yrs. fair; coop 
15 yrs. fair; shed 15 yrt. fair. - mint still - 2 concrete rats, 
small steam boiler and condensing pipe system. 

"The dwelling is modern and in excellent repair. There are 
four rooms downstairs - plastered - fire place. Modern bath room. 
The upstairs is not finished . . . Outbuildings are of the one story 
type and serve present needs of the farm." 

Comparable sales: 1. 1942, 5 acres $2,000, $4O0/acre. 

2. 1942, 4-.31 acres #2,500, t580/acre. 

1. Utilized entirely for growing specialty crops of grapes 
and fruits. "The buildings do not compare with these on the pro- 
perty appraised." 

2. "is comparable as to soils and crop adaptability. It is 
devoted to growing asparagus and has no fruits - It is not as desir- 
able a tract as the property appraised." 

"This farm was purchased in 1920 in sage brush for f 3,000 . . . 
during a boom development time. . ." 
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APPENDIX "E" 
REFERENCES 



Documents, etc. arailable In Filet 
(Except where otherwise noted all item, on oopies 
thereof, ere located in the Manhattan District 
History Files) 



E-l Grose Appraisal Heport ("Gable Project") dated 21 

January 1948. 

E-2 Supplemental Gross Appraisal Report ("Gable Property") 

dated 25 January 194S. 

E-8 Basic Data on Hanford Engineer lorks, Pasoo, Washington, 

O.C.E., 19 May 1948. 

E-4 Stenographic Record of Proceedings on the District 

Court of the U.S. for the Eastern Dir., lorthern 
Diitriot, 18 October 1944. 

E-5 a. Maps of Compart tire Sales (Seal Estate Piles O.C.E.) 

b. Camparatire Sales Data 

R-6 Outline History of Hanford Engineer *orks Acquisition 

Project, eompiled by Project Office, 26 Bot ember 1944. 

E-7 Large So ale Copies of Maps In Appendix Ai A-2, A-8, 

and A-4. 

E-6 Site Report, dated 2 January 1943, by Col. F. I. 

Matthias, Mr. A.E.S. Hall and Mr. G. P. Churoh. 
(HE7. Classified Files, Case "000") 

E-S Appraisal Reports of all tracts. (Real Estate Files, 

O.C.E) 

E-10 Military Acquisition Reports, CR Form 6 and EHG Fort 
1010, lb February 1943 to 16 Deoenber 1946. 

E-ll Land Acquisition Suaanary as of 81 December 1946. 



E-12 Field Tabulations of Classifications, Appraisals, 
Stipulations and Court Awards to 6 December 1944. 

E-1S Condemnation Cases on Whieh Ho Court Awards Have Been 
Hade, HEH, 51 Deeetaber 1946. 

E-14 Estimates of Supplementary Cost Items, 81 December 1946. 

E-16 Proporty Planned for Disposal as of 51 December 1846. 

1-16. Traot laps Covering Property Planned for Disposal, 
31 December 1946. 

K-17 Comparative Spot-Check Appraisals, as of 13 February 
1945. 

E-16 List of War Department Appraisers and Their Records. 

E-lfc List of War Department negotiators and Their Records. 

S-fO Chronologioal History of the Land Acquisition, EETf, 
to Deo ember 1944. 



